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INTRODUCTION TO THE EARLIER EDITIONS. 



A Builder's Price Book is, or should be, recognised 
as an accredited authority to be referred to with equal 
confidence by two parties — the employer and the em- 
ployed, the proprietor and the builder, the master and 
the workman. For the basis of agreements^ equally 
vith the settlement of disputes, the Price-Book should 
be the mutually acknowledged arbitrator, and fairness 
HI the rates is, thus, one of the most essential features 
<rf such a book. 

It must be admitted, however, that the determination 
of the prices is a work of no little difl&culty. The com- 
parison of schedules almost ad infinitum^ and of lists of 
prices as actually paid and fully agreed to and approved 
by both parties, shows the great variety of rates which 
have been adopted, and reveals the great difficulty of 
arranging a scale of rates which may be generally applic- 
able, and likely to become an admitted standard. 

In the following work an immense amount of labour 
has been incurred with the view of endeavouring to 
educe, from a multitude of actually paid rates, such an 
average scale of prices as, without any wide departure 
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from the commonly received rates (where such can be 
quoted), shall provide a fair return for labour, materials, 
and capital ; and satisfy, as far as practicable, all parties 
concerned, without injury to any of the interests involved 
directly or remotely. 

Another aim kept in view in the preparation of this 
work, — and, it is submitted, one of no mean importance, 
— ^has been to define and to observe such an arrange- 
ment of the many items to be included as should avoid 
confusion and facilitate reference in the use of the 
book. A repetition of items for preserving distinctness 
of labour prices from completed prices, has not been 
deemed advisable, inasmuch as this repetition frequently 
imposes a double reference to the book, and needlessly 
occupies space which may be better devoted to additional 
items and to larger type. In cases where distinct labour 
prices are commonly recognised, the columnar or tabular 
arrangement has been adopted, and it is hoped with 
advantage to the reader. 

The numbering of the items consecutively through 
each trade is another feature in which improvement has 
been attempted on similar works. The means thus 
afforded of immediately identifying every item through- 
out the book will be duly appreciated by all who have to 
refer to and quote items from it. It may be mentioned, 
that in order to avoid running to inconveniently high 
numbers, the items combined in the departments of 
Carpenter's and Joiner's work have been divided, and 
a new set of numbers adopted for those items which 
appear to belong more exclusively to the Joiner's 
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deportment of thid work. It must be confessed, how- 
ever, that in the present advanced state of those trades^ 
there is a considerable difficulty in defining any such 
distinctLon as this, and it is therefore requested that the 
arrangement here adopted may be accepted rather as an 
attempt to obviate a difficulty, than as a conceited aim to 
surmount one. 

The separation of notes and memoranda as to weights, 
measuring, &c., from the Price-Book proper, has been 
considered a desirable object in a work of which one 
great value consists in its providing for easy reference. 
The indiscriminate collection of facts and instructions, 
however valuable, with figures required to be selected 
on the instant, leads to a most discouraging turning 
over of leaves, and to an utterly improfitable con- 
sumption of time. Every particular, however apparently 
trivial, in which a Price-Book, or any other book of 
reference, can be made easy and inviting of such 
reference, is of importance to the value of the book and 
to the convenience of its owner ; and many an occasion 
for consulting its pages is allowed to pass if an un- 
certainty is felt as to where the required information is 
to be found. A fiill and well-arranged index is certainly 
a great acquisition, and this has accordingly been pro- 
vided ; beyond which a striking type has been adopted 
for the page-headings, in order to make each of them 
serve the purpose of a general index to the contents of 
the page above which it is placed. 

The Price-Book has been scrupulously examined 
before the printing of it by one of the most -^t^jc*^^"^ 
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men of the day, who has reported as follows : — " My 
attention has heen more particularly directed to preserve 
an equality of prices throughout, than to express an 
opinion of the actual values, as that must of necessity 
depend on circumstances, but bearing in mind that you 
would wish the tradesman to allow a liberal per centage 
for prompt payment or short credit, whichever may be 
required by the employer." The desire has been to 
give prices that shall in all things be consistent, and 
to give the Builder and Contractor a margin for the 
casualties of risk and length of credit. The employer 
will find his advantage in short reckonings, and the 
employed in rendering a fair equivalent for the prompt 
payment of his account. 



PREFACE TO THE PRESENT EDITION. 



The principles which were avowed and acted upon in 
the most conscientious manner^ by the Author of the 
earlier editions of this Price-Book, are so true, that it 
would be a mere work of supererogation for me to 
express my concurrence in them. It has, therefore, been 
my object solely to revise the detailed prices in such a 
manner as to render them a fair exponent of the value of 
the various items in the present state of the trade of 
Building. There have been of late many changes in the 
rates of wages, and in the values of materials ; new 
applications of machinery have been introduced, and new 
methods of putting work together have prevailed: so 
that it has become advisable to revise the whole list of 
prices in such a spirit as to bring them fairly into 
concordance with the circumstances of the time. In so 
doing, however, I have striven always to avoid unne- 
cessary alterations in the original work I was asked to 
revise, because in the main it was singularly correct ; 
and also to retain in view, whilst making any alterations, 
the principle so well propounded by my predecessor, 
of establishing a series of prices which should equally 
protect the interests both of employer and of employed. 

The principal alterations I have felt it ixicvwx3jci^'«^ ^"cl 



VIU PREFACE. 

me to make from the original edition consist : — 1, in the 
revisal of the day-work prices throughout; 2, in the 
omission of the prices for t^rro-metallic goods, which are 
not used often enough to warrant their special notice ; 
3, in the partial revisal and alteration of the detailed 
prices of Carpenter^s and Joruer's work ; 4, in the reyisal 
of the prices for ironmongery ; 6, in a similar revisal of 
the prices for Mason^s work ; 6, in the introduction of a 
new series of prices for Gasfitter's work ; and generally, 
in the condensation of the text. Wherever an alteration 
has been made, it has been my earnest effort to support 
that proceeding by the best authority, or by the widest 
possible range of practical experience : and I hope that 
an intimate acquaintance with the professions of archi- 
tecture and civil engineering, as well as with the trade 
of building (which acquaintance has spread over more 
than thirty years), will justify my pretension to express 
an opinion on the subject. As no one can be more 
painfully convinced than I am of the difficulty and of 
the extreme complication of the duty thus undertaken, 
I beg earnestly that my professional brethren would 
favour me with their criticisms or corrections. All 
parties must gain by the publication of a generally 
received series of Builder's Prices ; and I appeal with 
confidence to all connected with building for future 
assistance and advice. 

GEO. R. BUENELL. 



CONTENTS. 



-•— I- 



PAOB 
EXCAVATOR AND WELL-DIGGER's WORK .... 1 

bricklayer's work . . . • . . . . 3 

CARPENTER AND JOINER's WORK 15 

joiner's work . . . . . . , . 5i 

ironmonger's prices 123 

mason's work . 134 

SLAtER's WORK 149 

plasterer's work . . . . . . . 159 

glazier's work 173 

painter's work 186 

plumber's work 192 

SMITH AND pounder's WORK 200 

bell-hanger's work 210 

ZINC- worker's prices 213 

oas-fitter's work 215 

paper-hanger's prices 2^1 



X CONTENTS. 

PAGE 

pavior's work 224 

asphalts and lava work 226 

pozzolana work 228 

FELT, ETC 228 

leather straps and hose 229 

wrought iron screwed tubes 229 

wire ropes, etc 230 

copper cords, etc 232 

india rubber articles 233 

contractor's tools, etc 236 

gwynne's centrifugal pumps 238 

steam engines . . N 240 

APPENDIX 241 



THE BUILDEE'S PEICE BOOK. 



I— EXCAVATOR'S AND WELL-DIGGEKS WORK. 

lucludiDg the providing, fixing, use, maintaining, and removing 
from the premises of all tools, implements, and plant 
required. 

Fer cubic yard measured in excavation. 
Items. £ 8. d. 

1. Excavating or digging, throwing upon bank, or 

into barrows, not exceeding 6 feet in depth .006 

2. Ditto and ditto, above 6 feet and not exceeding 

10 feet in depth 7 

3. Ditto and ditto, above 10 feet and not exceeding 

14 feet in depth 8 

4. If in stiff clay or gravel, add to items 1, 2, and 3 1 

5. Filling into carts 1 

6. Moving ground, clay, or gravel, in which barrows 

are used, 20 yards' run, or less . . .002 

7. Ditto for Tvery^run of 20 yaxds. or part of a 

run, beyond the first run of 20 yards . .001 

8. Carting and shooting, or delivering ground, clay, 

or gravel, as ordered, not exceed^g one mile 2 

9. Add to item 8, for every additional mSe, or part 

of mile, tolls not included . . . .009 

10. Wheeling, filling in, and ramming ground round 

foundations, walls, t&c 2 

Fer yard super, 

11. Levelling from the heap, not exceeding 1 foot 

deep 3 

12. Dressing, and soihng slopes of embankments 

and cuttings • . . . . . ^ ^ 'i*^ 



2 Concrete.— Well-digging. 

Fer cicbic yard. 
Items. £ s, d. 

13. Concrete, composed of one part of stone lime, 

quality equal to Dorking, and six parts of 
screened river ballast, including wheeling, 
scaffolding, and throwing in . . .076 

14. Add to item 13 if blue lias lime . . .010 

Fer foot in depth, 

15. Well-digging for weUs not exceeding 7 feet in 

depth, including steining in half a brick, 
stock bricks, 4 feet clear diameter, exclusive 
of pumping if required . . . .054 

16. Ditto and ditto, for labour only . . .020 

17. Add to item 15 for every 6 inches additional 

clear diameter up to 6 feet . . .010 

18. Add to item 16 for every 6 inches additional 

clear diameter up to 6 feet . . . .004 

19. Add to item 16,, if more than 7, and not exceed- 

ing 30 feet in depth 6 

20. WeU-digging for wells more than 7 feet and not 

exceeding 30 feet in depth and 6 feet in clear 
diameter, including steining in one brick rim, 
exclusive of pumping if required . . .0 9 6 

21. Add to item 20 for every 6 inches additional 

clear diameter up to 9 feet . . . .016 

22. Add to item 20 for every 6 inches additional 

clear diameter, if more than 9 and not 
exceeding 12 feet 2 

23. Boring in ordinary soils, including tools and 

tackle, but not pipes, not exceeding 10 feet 

from surface, with 3| inch auger . .004 

24. Add to item 23 for every foot below 10^ and not 

exceeding 20 feet 4 

^^, Add to item 24 for every foot below 20 and not 

exceeding 30 feet 4 

26. Add to item 25 for every foot below 30 and not 

exceeding 40 feet . . . . .004 

27. Add to item 26 for every foot below 40 and not 

exceeding 50 feet 4 

(-For Note^ and Memoranda see Appendix.) 



Brieklayer*8 Work. 3 

IL— BRICKLAYER'S WORK, 

The following calculations for Brickwork are based on the prime 
cost of place bricks, delivered 28$, per thousand, and of 
stocks, 36«. per thousand. An allowance of 5s. per rod to 
be made for eyery shilling per thousand, either in addition 
or deduction. 

Fer rod reduced. 

Items. £ 8, d, 

1. Place bricks, laid dry in wells, cesspools, &c . 9 5 

2. Half place, and half stock ditto . . . 10 5 

3. All stocks ditto 10 15 

4. Brickwork, with place bricks and mortar, com- 

posed of stone or chalk lime and river sand, 
including all materials, labour, and scaffolding 11 10 
^. Ditto three-quarters place, and one quarter stock 

ditto 11 15 

€. Ditto half stocks, half place ditto . . . 12 
7. Ditto all stocks ditto 13 

5. Ditto both sides worked fair and jointed ditto . 13 10 
9, Extra for mortar composed of blue lias lime 

and river sand 10 

10. Extra for mortar composed of Roman cement 

and clear sharp sand 2 15 

11. Extra for mortar composed of Portland cement, 

and clear sharp sand 3 5 

12. Labour, mortar, and scaffolding, to party and 

external walls (mortar of chalk or stone lime) 4 5 

13. Ditto with half old bricks .480 

14. Ditto with an old bricks . . 4 12 

15. Pulling down old brickwork, cleaning and stack- 

ing bricks .10 

16. Scaffolding, including erection and removal . 16 

Fer yard cube, 

17. Labour and mortar to brickwork in solid work, 

as copper settings, ovens, &c. . • .076 

18. Solid brickwork, with stock bricks in mortar, as 

above, all materials . • • • ,13 

Facings. — Fer foot tu/per^ in addition to price of bridkwork. 

19. Facing with selected stock bricks, all materials 1 

20. Ditto with seconds malms diUo » ^ ^ ^ 



Brickwork.— Sough Arches. 



Items. 

21. Faoing with best malmSy all materials 

22. Ditto with best kiln-bumt red bricks ditto 

23. Ditto with Suflfolk white bricks ditto 

24. Deduct from items 20 to 23, if left for pointing 

25. Stock facings to old walls, in chalk or stone lime 

mortar, all materials 

26. Malm facings to ditto 

27. Add to any of the items for brickwork, circular 

on plan, worked to template 

Pointing. — Per foot super. 

28. Flat -joint pointing with blue or coal-ash mortar 

including raking out, washing, and scaffolding 

29. Add to item 28, if in cement .... 

30. Tuck pointing to new work, exclusive of scaffolding 

31. Tuck pointing to old work, including raking out, 

cleaning, staining, and scaffolding 

32. Add to item 30, if scaffolding has to be erected 

33. Add to item 30 for chimney shafts . 

Brick Nogging.— Per yard mper. 

34. Labom* only, bricks set in mortar . 

35. Add to item 34, if set flat .... 

36. Bricks set on edge in mortar, all materials 

37. Add to item 36, if set flat .... 

38. Bricks set on edge in cement, all materials 

39. Add to item 38, if set flat .... 

Rough Arches. — Per foot super. 

40. Labour only, in cambered or semicircular arches 

41. Add to item 40 for mortar and scaffolding 

42. Cambered or semicircidar arches, with stock 

bricks, all materials ..... 

43. Add to items 40 and 42, if Gothic, elliptical, or 

many centred arches . 

44. Add to item" 42, if with seconds malms 

45. If circular on plan, add to item 40 . 

46. Ditto add to item 42 . 

47. White joint pointing — labour only . 

48. Ditto all materials 

49. Tuck pointing — ^labour only . 

50. Ditto all materials . 



£ 8. d. 
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Draixu and Culverts. 5 

Gauged and rubbed Arches and Niches. — 

Items. Per foot mper, £ a. d. 

51. Cambered and semicirciilar arches, and niches^ 

cut only 8 

52. Ditto Ditto cut and set . .013 

53. Ditto Ditto cut and set in putty, 

except bricks 16 

54. Cambered and semicircular arches, and niches,* 

cut and set in putty, with best malms or 

bricks of equal quality — all materials . . 

55. If Gothic, elHptical, or many centred, add . 

56. If circular on plan, add 

57. Heads of semicircular niches, labour only, cut . 

58. Ditto, cut and set 

59. Heads of semicircular niches, all except bricks . 

60. Ditto, all materials 

61. Mouldings and cornices, labour only, cut . . 

62. Ditto ditto, cut and set 

63. Ditto ditto, all except bricks .... 

64. Ditto ditto, all materials .... 

65. Old gauged arches removed, cleaned, and re-set 

in putty 14 

Drains and Culverts, exclusive op Digging. — Per foot run. 

66. Small drains, two courses, or about six inches 

high in the clear, half brick thick, brick on 
flat for top and bottom of pantiles, labour only 

67. Ditto, add to item 66, for mortar . 

68. Ditto ditto, all materials .... 

69. Ditto, if in cement, add to items 67 and 68 

70. Drains, three courses, or about 9 inches high, 

9 inches wide, bottom paved, and crown 
arched, labour only 

71. Ditto, add to item 70 for mortar 

72. Ditto, all materials 

73. Ditto, if in cement, add to items 71 and 72 

74. Drains, four courses, or about 12 inches high, 

12 inches wide, bottom paved, and crown 
arched, labour only 

75. Ditto, add to item li for mortar 

76. Ditto^all materials 

77. Ditto, if in cement, add to items 75 and T ^ 









2 








1 








8 








2i 

4i« 








3 








2 





1 


3 








4 








4 








2i 





\ 


\ 


^ 


Vi 


1 ^ 



6 Brickwork— Brains. 

Items. 

78. 9 inch barrel drains, half brick rim, labour only 

79. Ditto ditto, all except bricks 

80. Ditto ditto, all materials .... 
31. Ditto, if in cement, add to items 79 and 80 . 
S2, 1 2 inch barrel drains half brick rim, labour only 

83. Ditto ditto, all except bricks 

84. Ditto ditto, all materials .... 

85. Ditto ditto, if in cement, add to items 83 and 84 

86. 15 inch ditto, half briA rim, labour only 

87. Ditto ditto, all except bricks 

88. Ditto ditto, all materials .... 

89. Ditto ditto, if in cement, add to items 87 and 88 

90. 18 inch ditto, half brick rim, labour only 

91. Ditto ditto, all except bricks 

92. Ditto ditto, all materials ... 

93. Ditto ditto, if in cement, add to items 91 and 92 

94. 18 inch ditto, one brick rim, labour only 

95. Ditto ditto, all except bricks 

96. Ditto ditto, all materials .... 

97. Ditto ditto, if inc ement, add to items 95 and 96 

98. 2 feet ditto, one brick rim, labour only . 

99. Ditto ditto, all except bricks 

100. Ditto ditto, all materials .... 

101. Ditto ditto, if in cement, add to items 99 and 1 00 

102. 2 feet 6 in. ditto, one brick rim, laboiu: only . 

103. Ditto ditto, all except Inicks 

104. Ditto ditto, all materials .... 

105. Ditto ditto, ifin cement, add toitems 103 andl04 

106. 3 feet ditto, one brick rim, labour only . 

107. Ditto ditto, aU except bricks 

108. Ditto ditto, all materials .... 

109. Dittoditto, if in cement, add to items 107 and 108 

(For larger drains or sewers, and for those of elliptical or egg 
shape, take the brickwork, either per foot cube, or reduced, or 
per rod reduced. Centres, moulds, templates, and diggings to 
be allowed extra.) 

110. Bendenng to drains in cement, ^er/oo^ <ujoer. 2|^ 

Brick Paving. — Per j^ard super, 

111. With bricks of ordinary dimensions, labour 

only, bricks laid flat in sand • . .004 
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flat in sand 


• • • • • • 





2 


4 


Ditto 


laid flat in mortar . 


a 


2 


8 


Ditto 


ditto in cement . 





3 


4 


Ditto 


on edge in sand 





3 


4 


Ditto 


ditto in mortar . 





3 


8 


Ditto 


ditto in cement . 





4 


4 


. Malm payiors. 


all materials, laid flat in sand . 





3 


2 


Ditto 


ditto in mortar 





3 


6 


Ditto 


ditto in cement 





4 


2 


Ditto 


on edge in sand . 





4 


6 


Ditto 


ditto in mortar 





4 


10 


Ditto 


ditto in cement 





5 


6 


». Suffolk bricks, 


all materials, laid flat in sand . 





5 





;. Ditto 


ditto in mortar 


a 


5 


4 


Ditto 


ditto in cement 





6 





L Ditto 


on edge in sand . 





6 


6 


1. Ditto 


ditto in mortar 





6 


10 


K Ditto 


ditto in cement 





7 


6 


.. Paving bricks, 


all materials, laid flat in sand . 





3 





1. Ditto 


ditto in mortar 





3 


4 


L Ditto 


ditto in cement 





4 





Ditto 


on edge in sand . 





5 


6 


\. Ditto 


ditto in mortar 





6 


6 


L Ditto 


ditto in cement 





7 





'. Ware paviors, 


all materials, laid flat in sand . 





2 


9 


1. Ditto 


ditto in mortar 





3 


3 


). Ditto 


ditto in cement 





4 





0.^ Add for laying herring-bone in sand,.mortar^ 








or cement • 




^ 


Q 


c 

i 



8 



Brickwork— Cuttings, &c. 



Items. 

151. Dutch clinkers, all materials, iu sand . 

152. Add to item 151 for laying herring bone 

153. Labour only, to tile paving, 9, 10, or 12 inch, 

in sand 

154. Ditto ditto in mortar 

155. Ditto ditto in ceinent 

156. All except tiles, to tile paving, 9, 10, or 12 

inch, in sand 

157. Ditto ditto in mortar 

158. Ditto ditto in cement 

159. All materials to tile paving, 9, 10, or 12 inch, 

in sand 

160. Ditto ditto in mortar 

161. Ditto ditto in cement 

162. Extra labour to rubbing and close joints, add 

163. Cutting to splays, jocr/oo< rwTi 



10 







1 

1 

1 

2 










3 

4 
4 
1 







Cuttings, Splays, Bedding Frames, &c. 



164. 

165. 

166. 
167. 
168. 
169. 

170. 
171. 

172. 
173. 

174. 
175. 
176. 
177. 

178. 
179. 



Cuttings to rakes or ramps, per 

foot super .... 
Cutting and pargetting 4J-in. 

chase . . per foot run 
Ditto ditto 9in. do. 

Cutting to 4in. splay . do. 

Do. to birdsmouth splays . do. 
Points to groins, common stocks 

do. 
Do. do. malm stocks do. 
Double plain tile creasing, in 

mortar • . . .do. 
Do. do. in cement . do. 
Brick on edge, in cement, 1 brick 

wide . . . .do. 
Do. do. 1^ brick do. . do. 
Lime and hair filletting . do. 
Cement do. . . . do. 
Bough rendering from the trowel, 

in Roman cement^ peryardsuper 
Do. do. in Portland do. do. 
Half-brick trimmers, in cement 

per foot mper 



Labour only. 
£ 8. d. 
4 










2 

4 

IJ 

2 



AlIMaterii 
£ «. i 








3 

3 

1 

1 













2 

Of 
1 



2| 
3 

3 




























1 
1 



1 



Cutting!, Splayi, Bedding-Framei, &c. 



9 



018. 

0. Cutting inverts to moulds . do. 

1. Bedding and pointing sash and 

door frames . . . etuh 

2. Do. do. large or Venetian 

do. .... do. 

3. Making good brickwork to sills 

or steps . . .do. 

4. Do. do. large or Venetian 

do. .... do. 

Chimney Pots. 

5. Bed earthenware pots, first size, 

edch 

6. Do. do. second do. . do. 

7. Do. do. third do. . do. 

8. Terra-cotta pots, 2 ft, in. high, 

round . . . .do. 
d. Do. do. 2 ft 6 in. do. 

3. Do. do. 4 ft. in. do. 

1. If set in cement, any size, add . 

2, If set with plain tiles and cement, 

any size, add 



Labour only. 

£ t. d, 

2 

8 

1 

6 

9 









9 
8 

7 








4 
6 



All Hatorials. 

£ 8. d, 

3 

1 4 

2 

1 4 

1 10 



5 G 
4 G 
3 G 










3 G 

5 

8 

9 



10 



Plain Tiling, per square. 

3. Plain tiling, on double fir laths, 
and wrought nails to show 4 
inches on the face . 

i. Do. do. if on oak laths, add 

5. Do. to show 3i inches, add to 
item 193 .... 

5. Do. to show 3 inches, do. do. 

r. Old plain tiling stripped, and re- 
laid on double fir laths and 
wrought nails 

3. Do. do. and allow 100 new 
tiles per square 



Pantilixg, per square. 

h Pantiling, laid drytolO-in. gauge I 3 ^ 1 ?► ^ 
). Do. bedded in lime and hair, do. \ 4 ^ \ \ 1 ^ 






5 


6 


1 18 











G 


2 











6 


5 








1 





10 








6 


6 


1 








6 


6 


1 5 






10 



Brickwork— Cuttiiigty Ac* 



Items. 

201. Pantiling, pointed outside, in- 

cluding fillets and heading 

202. Do. pointed inside do. do. 

203. Do. pointed both sides do. do. 

204. Stripping old pantiling new lath- 

ing, and retiling . 

205. Do. do. and allow 20 new 

tiles per square . . . 

206. Stripping only .... 

207. Pointing old pantiling outside . . 

208. Do. do. inside . 

209. Heading . . 'per foot run 

210. FiUeting .... do. 

211. Do. in cement . . do. 

212. Cuttings to hips and splays 

213. Do. to hips and ridges . 

214. Thrice-painted hip hooks . each 

215. Painted T ^^ils . . do. 

216. Bidges and hips per foot run 

217. Valleys .... do. 

218. Barge or verge . • . .do. 

219. Plain tiling flat roofe in cement, 

three courses of tiles bedded 
solid in neat cement, per square 

220. Rendering surface wilii cement 



Labour on ly. | 


AU Materia 


& 


«. 


d. 


£ 


«. < 





5 


6 


1 


9 < 





6 





1 


10 1 





7 


6 


1 


13 





4 


6 





11 





4 


6 





13 





1 


3 









2 


6 









3 


6 












U 














0^ 














Of 














2 












4 






1 









li 














1 r 














1 











11 





3 


4 





3 


8 





16 



221. 
222. 
223. 
224. 
225. 
226. 
227. 
228. 
229. 
230. 
231. 



Tubular Drain Pipes op Glazed Stone Ware 
— at the depot, — Fer foot ruoL 

Pipes, 2 ins. diameter ... . . .0 



Ditto 
Ditto 
Ditto 
Ditto 



3 

4 
6 
9 



Ditto 12 
Ditto 15 
Ditto 18 



ditto 
ditto 
ditto 
ditto 
ditto 
ditto 
ditto 



Bends, elbows, and junctions, each 2 inches, each 

Ditto ditto 3 ins. each 

Ditto ditto 4 ins each 

















1 
1 
2 
3 

1 
1 



Stone-Ware Pipes. 



11 






t' 








4 

€ 

I 
S 

li 

11 



Items. 

232. Bends, elbows, and junctions, each 

233. Ditto ditto 9 ins. each . 

234. Ditto ditto 12 ins. each 

235. Ditto ditto 15 ins. each 

236. Doable junctions, 2 ina. each 

237. Ditto 3 ins. eocA . 

238. Ditto 4 ins. each . 

239. Ditto 6 ins. each . 

240. Ditto 9 ins. each . 

241. Ditto 12 ins. each 

242. Ditto 15 ins. each 

243. Flap-traps, 2 ins. each 

244. Ditto 3 ins. each . 

245. Ditto 4 ins. each . 

246. Ditto 6 ins. each . 

247. Ditto 9 ins. each . 

248. Gully-trape^ 12 ins. each 

249. Ditto 15 ins. each 

250. Ditto 18 ins. each 

251. Syphon-traps, 2 ins. each 

252. Ditto 3 in& each . 

253. Ditto 4 ins. eocA . 

254. Ditto 6 ins. each . 

255. Ditto 9 ins/ each . 

256. Sink syphon-traps^ 2 ins. each 

257. Ditto 3 ins. each . 

258. Ditto 4 ins. eocA . 

259. Ditto 6 ins. each . 

260. Ditto 9 ins. each . 



Per foot run. 

261. Egg-shaped pipes, 9 ins. high, 6 ins. wide 

262. Ditto 15 ins. high, 9 ins. wide 

263. Ditto 20 ins. high, 12 ins. wide 





£ 


«. d. 


6 ins. each 


2 


. 


3 3 




. 


5 3 




. 


7 6 




. 


1 3 




. 


1 6 




. 


1 10 




. 


2 6 




. 


4 3 




. 


6 6 




. 


11 6 




. 


4 3 




. 


4 9 




. 


5 3 




. 


6 3 




. 


7 6 




. 


9 6 




. 


14 6 




. 


19 




. 


1 10 




. 


2 3 




. 


3 3 




. 


4 9 




. 


7 




. 


2 9 




. 


3 9 




. 


4 6 




. 


8 6 




. 


13 


. wide . 


1 


. 


2 




. 


3 2 



! 



Bricklayers' Day Prices and Materials (delivered). 

264. Bricklayer, per day 6 8 

265. Do. joer hour 8 

266. Bricklayer on fire-work, ;?er day . .084 

267. Do. do. per lumr . . . ^ ^ \^ 



/ 



12 



Brickwork— Day-Prices. 



Items. 

268. Labourer, per day 

269. Do. 'per hour ..... 

270. Labourer on fire-work, per day 
27L Do. do. per hour 

272. Mortar, stone or chalk lime, per load of 30 Iiods 

273. Do. do. per Ju)d 

274. Do. blue lias lime, per load of 30 ?iods 

275. Do. do. per Ii^d 

276. Blue pointing mortar, ^^ ?oac? 

277. Do. do. per Iwd 

278. White do. per load 

279. Do. do. per Ivod 

280. Lime and hair, per load .... 

281. Do. per liod . . 

282. Pargetting, per hod^ . . - . . 

283. Fine stuff, per Iwd . , . . . 

284. Carting bricks, including loading and unloading, 

one mile, per 1000 ..... 
28^. Do. add for each mile beyond, per 1000 
2S%, Carting rubbish one mile, per had 

287. Do, add for each mile beyond, per load 

288. Do. one mile, tv)o horse-load 

289. Do. for each mile beyond, two-horse load 

290. Lime . . . Chalk, per cubic yard 

291. Do. Dorking, Merstham, or equal 
quality, per cubic yard 

292. Do. do. 
per cvhic yard . . . 

293. Do. Blue Lias, per cubic yard 

294. Do. do. ground, per cubic yard , 

295. Koman cement, per bushel 

296. Portland cement, per bushel . 

297. Windsor loam, per bushel 

298. Ground Stourbridge clay, per bushel 

299. Do. Newcastle clay, per bushel 

300. Do. Alloa clay, per bushel 

301. River sand, per cubic yard 

302. Do. jyer busliel . 

303. River ballast, per cubic yard 

304. Hair, per cwt, 

305. Do., per bushel . 
S06. Ashes, per cubic yard . 



do. 



gi'ound. 



£ 


«. 


d. 





4 


2 








b 





4 


7 







13 


? 








6 





15 







1 



1 


? 








9 


1 


12 








1 


2 


1 














9 








9 





1 








3 


6 








9 





2 











9 





3 








1 








11 


6 





12 


6 





14 








19 


6 


1 


2 








1 


8 





2 


4 





1 


9 





3 


10 





2 








2 


6 J 





5 


4 








H 





4 


8- 





15 


6. 





2 


3 



10 6 



Katerials. 



13 



'ile pins, per bitshel 

ingle fir laths, per bundle 

)ouble do., per bundle . 

idd for nails, per bundle 

>ak laths, per bundle . 

•antile laths, 10 feet, jyer bundle 

Do. 12 feet, per hindle 

idd for nails 
lire of scaffold poles, per weeJc, each 

Do. do. boards, per week, each 

Do. putlogs, per week, each 

Do. cords, per weehy per dozen . 

Do. ladders, 2-8tory, per week, each . 

Do. do. 3-story, per iveeJcy each . 

Do. tackle, block, and fallj 20 fathoms, per 
weeky each ....... 

Do. crab engine, single purchase, per week, 
each ........ 

Do. do. double purchase, per week, 

each ........ 

mptying and carting soil, per yard or load . 

ane-wlnte, per pail 

0. colour, per pail ..... 

Bricks, Tiles, &c., per 1000. 

est Malm cutters 
[aim seconds 
Do. paviors 
Da pickings 
Do. stocks 
Do. roughs 
Do. place . 
ommon stocks 

Do. roughs 

Do. place 
ed stocks . 
ed rubbers . 
aying bricks 
rindsor fire-bricks 
^elsh do. 

bcmrbridge do. 



£ 


8. 


d. 





1 


9 





2 








4 











4 





5 








4 








4 


6 








8 








3 








1 








3. 








3 





1 


6 





2 


3 





8 








9 








12 








16 











6 








10 


5 


5 





3 


12 





3 


2 





3 


2 





2 


7 





1 


18 





1 


10 





2 


2 





1 


16 





1 


8 





2 


5 





3 


4 





2 


10 





5 


4 





5 


4 






1 ^ ^ 



u 



Brickwork— Tiles. 



Items. 

343. Newcastle fire-bricks 

344. Alloa do. 

345. Dorset do. 

346. Dutch clinkers 

347. Plain tiles , 

348. Patent ditto. 

349. Pan, slip, or ridge tiles 

350. Ornamental plain tiles 

351. Paving tiles, 9 ins. 

352. Ditto, 10 ins. 

353. Ditto, 12 ins. 

354. Mathematical tiles, red 

355. Ditto, white 

356. Oven tiles, each . 



FiBE Lumps and Tiles. 



357. 


Fire lumps, 12 ins 


\,y each 


358. 




n 


14 


V 


359. 




» 


16 


>> 


360. 




» 


18 


i) 


361. 




» 


20 


w 


362. 




M 


22 


99 


363. 




» 


24 


V 


364. 




» 


26 


» 


365. 




» 


28 


» 


366. 




» 


30 


99 


367. 




» 


33 


» 


368. 




J) 


36 


» 


369. 


Bricks, per 100 


• 


370. 


Tiles, 9 


ins. each 


• 


371. 


» 


12 




• 


372. 


» 


14 




• 


373. 


jy 


16 




• 


374. 


. 5> 


18 




• 


375. 


W 


20 




• 


376. 


n 


22 




• 


377. 


» 


24 




• 







£ 


«. d. 


• • 


5 


5 






5 


8 






4 


16 






2 


6 






2 


4 






3 


6 






3 


5 






3 


4 






9 









12 









14 


10 






3 









3 


10 









9 


EBS. 
Stourbridge. 


NeweuUe 
andWeUk 


8, d. 




«. d. 


. 1 10 




1 


. 2 4 




1 4 


. 2 10 




1 7 


. 3 4 




1 10 


. 3 10 




2 4 


. 4 4 




3 


. 5 3 




3 8 


. 5 9 




4 


. 6 2 




4 8 


. 6 10 




5 4 


. 8 3 




6 


. 9 8 




6 8 


. 14 6 




10 


. 1 5 




6 


. 1 8 




11 


. 2 4 




1 la 


. 3 6 




2 1 • 


. 4 3 




2 6- 


. 4 10 




3 6 • 


. 6 3 




4 8; 


. ^ 


I 4 




5 10 r 



Caipentor^f Work— Timber. 



15 



CARPENTER'S AND JOINERS WORK. 
Timbers, Rough — No Labour — Per foot cube. 

ireden and Norway fir 

mtzic and Riga fir 

mcouver's Island fir 

lebec pine 

jllow do 

m 

/6CU • •• • • • acvf 

Oi 

ik, American .' 

ik, English, small scantling .... 

saky Monlmein 

2ak, African 

irch 

[ahogany, Honduras, for Carpenter's work . 

!ahogany, Honduras or Spanish, for Joiner^s "I 

work, per foot super of 1 in slab . . , J 



8, 


d. 


2 


8 


3 





3 


9 


2 


9 


2 


6 


2 


8 


2 


10 


3 


6 


4 


6 


6 


6 


5 


6 


5 





3 





7 





1 


to 


3 






Fir in Scantlings, Framed and Wrought. 

ond-plates, pole-plates, wall-plates, curbs, lin- 
tels, wood-bricks, &c. . 
ramed rough 

itto, and wrought one side 
itto ditto, and rebated . 
itto ditto ditto, and beaded 
itto, and wrought two sides 
itto ditto, and rebated . 
itto, wrought and beaded 
itto, and wrought three sides 
itto ditto, and rebated . 
itto ditto ditto, and beaded 
itto, and wrought four sides 
itto ditto, and rebated . 
itto ditto ditto, and beaded 
brought proper door and window frames 






3 4 





3 10 





4 2 





4 6 





4 9 





4 4 





4 8 





4 11 





4 6 





4 10 





5 1 





4 8 





5 





5 ^ 


Q 


^ ^ 



u 



Items. 

31. Planing fir, if sawn 

32. Ditto, not sawn 



Carpenter's Work. 

Per foot siqyer. 



£ 8, d, 

U 
IJ 



Per foot run. 

33. Chamfering edges 

34. Ditto, wide 

35. Eebating 

36. Ditto deep 

37. Beading, small 

38. Ditto, to i in. 

39. Ditto, to 1^ in. 

40. Circular heads to window heads and door cases, 

framed, rebated, beaded, and glued up, 4^ x 3 
in 

41. Ditto ditto, 4| X 4 ins. 

42. Gothic or Elliptical ditto, 4J x 3 ins. 

43. Ditto ditto, 4^ x 4 ins. ..... 









Oi 








Of 








1 








n 








Oi 








Oi 








1 





1 


10 





2 


5 





2 


4 





2 


10 



LABOtJR Aift) Nails only— 5^iinZ>^ being cJtarged 
per foot cube, — Per foot super. 

44. Door frames without stops 

45. Ditto with stops .... 

46. Door case, including oak sill . 

47. Window frames, twolight 

48. Ditto ditto, circular head, to be taken as square 

49. Ditto ditto, circular on plan, large radius 

50. Ditto ditto, small ditto . 

51. Heads, circular, large radius . 

52. Ditto ditto, small ditto . 

53. Ditto ditto, Gothic or other cui^ves, add 

54. Door frames, with transom, add 

55. Fixing door frames in new walls, each 
5Q. Ditto ditto, in stone steps, no sill, each 



• • 





IJ 


• • 





1| 


• • 





2i 


• • 





2i 


square 





4 







4 







6 







2 3 







3 3 







2 







li 







1 4 







1 10 



Boarding. 
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Deal Boarding. — Per square. 



Items. 



59. ^ in. 

60. Ditto 

61. I in. 

62. Ditto 

63. Ditto 



57. Half in. deal, rough . 

58. Ditto ditto, shot edges 
ditto, rough . 
ditto, shot edges 
ditto, rough . 
ditto, shot edges 
ditto, grooved and 

tongued . 

64. 1 in. ditto, rough . 

65. Ditto ditto, shot edges 

66. Ditto ditto, grooved and 

tongued . 

67. 1} in. ditto, rough . 

68. Ditto ditto, shot edges 

69. Ditto ditto, grooved and 

tongued . 

70. 1^ in. ditto, rough . 

71. Ditto ditto, shot edges 

72. Ditto ditto, grooved and 

tongued . 

73. 2 in. ditto, rough . 

74. Ditto ditto, shot edges 

75. Ditto ditto, grooved and 

tongued . . . . 



Labour. 



2 
3 
2 
3 
2 
3 



6 
3 



7 

3 

-5 



9 
3 
9 
6 
9 
9 



5 9 

3 

4 3 



6 
3 
9 


6 




7 
4 ,3 
6 3 

9 6 



Noils, 

Ac 
s, d. 



1 
1 
1 
1 
1 
1 






3 
3 
3 



1 6 

2 
2 3 

2 6 

2 3 

2 6 

2 6 

2 6 

2 9 

3 
2 9 

2 9 

3 



Timber. 

a, d. 

15 

15 

19 

19 

24 

24 

24 

31 

31 

31 

38 

38 

38 

44 

44 

44 

57 

57 

57 



Coir 


I- 


looted. 


8. 


d. 


18 


9 


19 


9 


22 


9 


23 


9 


28 





29 





31 


3 


36 





37 


6 


40 





3 


6 


45 


3 


47 




50 




51 









54 





64 





66 





GO 6 



Sound Boarding. — Per ^udre. 



76. ^ in. single fillets 

77. Ditto double ditto 

78. I in. single ditto 

79. Ditto double ditto 

80. f in. single ditto 

81. Ditto double ditto 
%2. Add for herring-boning 





4 6 


1 


9 


15 


6 


21 9 




5 6 


2 





16 





23 6 




4 9 


1 


9 


19 


6 


26 




5 9 


2 





20 





27 9 




5 3 


1 


9 


24 


6 


31 6 




6 6 


2 





25 





33 6 


ff 


1 





3 





3 


1 G 



v 



18 



Carpenter and Joiner. 



Weatheb Boarding, < 


fec- 


-Per square. 






Items. 


Labour. 


Nails. 


Timber. ] 


Complefcerl 


83. Deals, rough, f inch, or six 


8. 


d. 


8, 


d. 


8. 


d. 


8, d. 


boards to a 3 in. deal . 


3 


6 




4 


17 





21 10 


34:. Ditto, edges shot 


4 







8 


17 


6 


23 2 


85. Ditto, wrought 


6 







9 


18 





25 9 


86. Ditto, beaded . 


7 







9 


18 





26 9 


87. Battens, rough 


4 







4 


20 





25 4 


88, Ditto, edges shot 


5 







9 


20 


9 


27 5 


89. Ditto, wrought 


7 







8 


21 


6 


30 2 


90. Ditto, beaded . 


7 


6 


2 





22 





31 6 


91. Deals, rough, 1 in. or four 
















to a 3 in. deal 


4 


6 


2 


6 


22 





29 


92. Ditto, edges shot 


5 





2 


9 


22 


6 


30 3 


93. Ditto, wrought 


7 





3 


9 


23 


3 


34 


94. Ditto, beaded . 


8 





3 


9 


23 


3 


35 


95. Battens, rough 


5 





2 


6 


25 





32 6 


96. Ditto, edges shot 


6 





2 


10 


26 





34 10 


97. Ditto, wrought 


8 





2 


10 


27 





37 1 


98. Ditto, ditto, beaded .. . I 8 


6 


3 


3 


27 


9 


39 6 


Fenfi 


OOt 5 


run.. 













99. Angle fillets, 1 in. . 

100. Ditto ditto, IJin. . 

101. Ditto ditto, l| m. .. 



li 


OJ 


Of 


0' li 
li 


0} 


1 


OJ 


1 









2i 



Wall Boarding, 

102. Deal (white), tongued and 

beaded, ^ in. . 

103. Ditto ditto, f in . 

104. Ditto ditto, 1 in. . 

105. Ditto ditto, IJ in. . 

106. Ditto ditto, l| in. . 

1 07. Ditto ditto, add if wrought 

both sides . 

108. Ditto ditto, add if to 

ceilings • 

109. Ditto ditto, add if with 

plugs 

110. Ditto (clean yellow), add 



<fec. — Fer square. 



8 6 


1 8 


20 


9 6 


2 3 


24 


11 


2 6 


31 6 


12 6 


3 


39 


14 


3 8 


48 


3 


a a 


• . • 


2 


a 


3 


1 6 


3 


1 3 


... 


• • • 


2 3 



30 


2 


35 


9 


45 





54 


6 


65 


8 



3 5 



2 6 



3 

2 




3 



Bracketing. 



19 



terns. 

111. Louvre boarding, deal, 

feather edge, wrought, 
'per foot super, 

112. Ditto, ditto, inch deal, 

wrought and splayed 
both edges, per do, 

113. Ditto, ditto, li in. ditto, 

ditto, ditto, per do, 

114. Small brackets, wrought, 

each • • . . 

115. Cross grooves, not ex- 

ceeding 6 ins., each 

116. Ditto, ditto, exceeding 

6 ins., each . 

117. Ends of boards, pins, and 

shifting lath, each 



Labour. 
8, d. 



21 

5 

6i 

IJ 

IJ 

2i 

4 



Xails. 
I. d. 



Oi 








1 
1 



OJ 

Oi 

oi 

1 



Timber. 
8, d. 



3J 

4 

4J 

H 

OJ 

Oi 

2 



Com- 
pleted. 



6i 



10 



1 






H 





2J 





31 





7 



Bbaceetinq ; including Plugging, — Per foot super. 



118. Common cornices, or 

coves, li in. deal 

119. Ditto, ij „ . 

120. Ditto, in two thicknesses 

of 1 in. deal 

121. Ditto, circular on plan, 

1^ in. deal . 

122. Ditto, ditto, 1 J ditto . 

123. Ditto, ditto, in two thick- 

nesses of 1 in. deal 

124. Waggon-headed-ceilings . 

125. Semi-ditto 

126. Groined ceilings in halls, 

&c., not exceeding 4 
feet wide . 

127. Ditto, exceeding 4 feet . 

128. Ditto, if elliptical, add to 

items 126 and 127 . 

129. Small circular soffites 

130. Angle brackets, each 


























3 
4 



4 



6 

6 

2i 
3 



9 
8 

2 

6 

3 



























1 



1 



^ 

1 
1 



3 
2 

oj 

2 
1 



^\Q 

4| 10 



6 






















5 
9 



6 
5 

0| 
6 

5 



1 

11 

1 3 

7 

n 



1 6 
1 3 



3 

1 2 
1. % 



120 



Carpenter and Joiner. 



Roofing. — Per square ; tvithout timber. 



Items. 
131. 

132. 
133. 
134. 
135. 
136. 

137. 
138. 
139. 
140. 
141. 
142. 

143. 



144. 

145. 
146. 

147. 

148. 
149. 



150. 



151. 
152. 
153. 

154. 



Commou shed, or lean-to roof 
over ground story . 

Ditto, over first „ 

Ditto, „ second ditto 

Ditto, „ third ditto 

Ditto, if higher add . 

Single span or valley roof over 
ground story . 

Ditto, over first ditto 

Ditto, „ second ditto 

Ditto, „ third ditto 

Ditto, if higher add . 

Ditto, with purlines add 

Ditto, framed principals, with 
collars, plates, and ridge. 

Ditto, ditto, with tie-beam, king- 
post, purlines, braces, and com- 
mon rafters .... 

Ditto ditto, with king and queen 
posts ..... 

Common curb roofing, with plates 

Add to items 142 to 145, if more 
than three stories . 

Hips and valleys, extra per foot 
run 

Rounded ridge-roll, ditto 

Wall-plates, poll-plates, and lin- 
tels, charged as bond at joer/oo^ 
cuoe • * • ... 

Bmders, tie-beams, struts, gutter- 
plates, dragging and diagonal 
ties, charged as framed ^er/oot 
cuoe • • . . • 

Fixing bolts, each 

Ditto king-bolts, each 

Ditto stirrups to kings and 
queens, each .... 

Ditto ties and straps, per lb. 



Labour. 
s. d. 



3 
3 
3 
3 


3 

4 
4 
4 










3 
6 
9 
6 

9 

3 
6 
6 



9 



7 9 



11 

13 

5 9 

9 



6 
4 



7 



8 

9 

1 9 



2 2 
1 



Nftil«, 



1 
1 
1 
1 


1 
1 
1 



4 
2 



3 
6 
6 
6 
3 

6 
9 
9 



1 9 
3 
4 



2 9 



3 



Labour 
and Nails. 

i. d. 


4 


3 


4 


9 


5 





5 


3 





9 


5 


3 


5 


9 


6 





6 


3 





9 


1 


1 




3 



6 



1 
Of 



1 



2 

1 

3 

4 

Oi 



10 6 



14 

17 

8 

1 3 

7 

4f 



8 






10 





10 


2 





2 


6 





U 



Gutters akb Bbareiui, Per/oot tviwr. 



155. Gutters, i ia deal and 

bearers 

156. Ditto, 1 in. ditto and 

ditto . 

157. Ditto, li ditto ditto 
168. Ditto, to curb roof, add 

159. Ditto, to curved on pla 

add . 

160. Franied bearers, 2 ii 

X 2 in. fur gutters, 
per foot run 

161. Ditto ditto, 3 in. X 2 

in. per foot run . 

162. Cesspools, eacit 

163. Rebated laps for dripB, 

per foot run 

164. Eavea-board, -J in., 

foot luper , 

165. Ditto, 1 in. ditto . 



labour. 


KhUl 


Tlmtwr. 


1. d. 


'■ 


d. 


*. d. 


3 





1 


4J 


3i 
4 
2 




II 






5i 
6J 
li 


3 





1 


IJ 


IJ 





oi 


IJ 


2 

1 






;i 


2 
5J 


■0 3 





1 




u 

a 







Oi 

ol 


2J 
31 



8J 



31 
43 



Battuiinq tor Walls and for Slatiko, J"«- syuare. 

166. For slating 2} x i ins. 

for ladies 

167. Ditto, 2i X 1 ditto 

168. Ditto, 2i X li ditto 

169. Ditto, 3 X J ditto 

170. Ditto, 3x1 ditto 

171. Ditto, 3 X H ditto 

172. Ditto, 2i X i ditto 

for Ccmniesie* 

173. Ditto, 2i X 1 ditto 

174. Ditto, 2i X 11 ditto 

175. Ditto, 3 X * ditto 

176. Ditto, 3x1 ditto 

177. Ditto, 3 X H ditto 

178. Ditto, 2i X i ditto 

for Duchettrt 

179. Ktto, 2i X 1 ditto 



3 9 


1 3 


6 6 


11 


4 3 


1 4 


8 


13 


4 9 


1 6 


9 6 


15 


4 


1 6 


8 


13 


4 6 


1 8 


9 10 


16 


5 


1 9 


11 S 


18 


3 3 


1 2 


5 


9 


.3 8 


1 3 


6 a 


11 


4 


1 4 


7 4 


12 


3 6 


1 4 


6 8 


11 


4 


1 C 


8 3 


13 


4 6 


1 8 


S 10 


16 


3 


1 1 


4 6 


8 


3 3 


I 2 


\ B 6 


V" 



22 



Caxpenter and Joiner. 



Items. 

180. Ditto, 21 X li ditto 

181. Ditto, 3 X i ditto 

182. Ditto, 3x1 ditto 

183. Ditto, 3 X U ditto 

184. For waUs 2i x f in. 

12 ins. apart 

185. Ditto, 2i X 1 ditto 

186. Ditto, 2i X 14 ditto 

187. Ditto, 2| X l| ditto 

188. For ceilings, add . 

189. Plugging to walls, bat 

tens 9 in. apart, add 

190. Ditto ditto, 12 ditto 

191. Ditto ditto, 15 ditto 

192. Quarter battening, 2 X 

2 ins. and 12 ins. apart 

193. Ditto, 3x2 ditto. 

194. Ditto, 4 X 2 ditto. 

195. Ditto, to window fronts, 

add • • . . 

196. Fillets, 4x1 nailed to 

rafters or joists . 

197. Ditto, 4 X li ditto 

198. Ditto, 4 X 1 J ditto 
198*. Tilting fillets to battens, 

per foot run 



Laboiu*. 
s, d. 



3 
3 
3 
3 

3 
3 
3 
4 
1 

1 
1 
1 

4 
4 
4 



4 
4 
4 



6 
3 
6 
9 

3 
6 
9 



4 
2 


3 
6 
9 



1 1 




3 
6 



Nails. 

8, d. 



1 



1 
1 
1 
1 



1 
1 
1 





3 
3 

4 
5 

9 

3 
4 
3 



Timber. 
8. d. 



3 

21 

2 

1 1 
1 3 
1 6 

4 

10 

1 
1 2 

OJ 



6 
6 
6 

7 

5 
6 

7 
9 




6 


7 
2 


2 
4 

3 



7 

5\ 

4 

9 6 

11 6 
13 6 

4 

9 

10 6 

12 

1 



Com- 


pleted. 


». 


d. 


10 


9 


10 


6 


11 


6 


12 


4 


9 





10 


8 


12 


4 


14 


4 


1 


6 


2 


2 


1 


10 


1 


6 


14 


10 


17 


3 


19 


9 


1 


9 


13 


10 


15 


9 


17 


8 



2i 



Naked Floors. — Per square. 
Without Timber, 



Items. 

199. Common ceiling floor-joists, 

notched on plates 

200. Ditto, braced or halved on fillets 

201. Ditto, framed to binding joists 

202. Single framed floors, trimmed 

to well-holes and chimneys . 

203. Ditto, more than 9 in. deep . 

204. Ditto, trimmed to party-walls, 

tailed to girders, &c. . 



Labour. 


NaflR, 


8, d. 


8, d. 


3 9 


1 3 


4 3 


1 6 


4 9 


1 6 


6 


1 9 


7 3 


2 


8 3 


2 9 



Labour 


andNailR. 


8. 


d. 


5 





5 


9 


6 


3 


7 


9 


9 


3 



11 



Flooring and Partitionf. 



23 



Items. 

205. Ditto, if two girders 

206, Ditto, if including girders, 

bridging, binding, and ceiling 
joists • • • . . 
^07. Ditto, if framed to breast- 
. summers, add 

208. Ditto, add for cross trimmers, 

and making good to well- 
holes, &c.f each . 

209. Ground joists, bedded but not 

framed, per square 

210. Ditto, with sleepers, ditto 

211. Ditto and framed to chimneys, 

ditto ..... 

212. Strutting to joists (single), per 

foot run . . • . 

213. Ditto, ditto, herring-bone, ditto 
2 13*. Framing and fixing trusses to 

4x4 girders, &o., ditto 

214. Sawirg, reversmg, and bolting 

girders, &o. ... 

215. Letting bolts and plates into 

girders, eacJi 

216. Fixing iron ties and suspension 

rods, ditto .... 
216*. Ditto, ditto, per lb. 



Labour. 


NaHfi. 


$. 


d. 


«. 


cL 


10 


3 


3 


9 


17 


.0 


4 


6 


2 








4 


2 








6 


3 


6 





9 


4 





1 





5 


3 


1 








n 





^ 





3 





1 



1 4 

9 

8 

3 

1 



Xjaboiir 
and Noils. 
«. d. 

14 



21 6 

2 4 



2 6 



6 



4 


3 


5 





6 


3 





2 





4 



10 



Quarter Partitions. — Per square, without timber. 

217. Common partitions, not framed, 

o m. ..... 

218. Ditto ditto, 4 ditto. 

219. Ditto ditto, 5 ditto. 

220. Ditto ditto, 6 ditto . 

221. Ditto, framed and braced, 3 in. 

222. Ditto, ditto, 4 do. 

223. Ditto, ditto, 5 do. 

224. Ditto, ditto, 6 do. 

225. Ditto, trussed with two braces, 

add ..... 



2 6 


6 


3 3 


9 


4 


1 


4 9 


1 3 


4 


1 


4 9 


1 3 


5 6 


1 6 


6 3 


1 9 


1 4 


\ ^ -^ 



3 





4 





5 





6 





5 





6 





7 






8 



24 



Carpenter and Joiner— Centering. 



Items. 

226. Ditto, trussed with king-post, 

add ..... 

227. Ditto, trussed with queen-post, 

add ..... 

228. Ditto, if circular on plan, add . 



Labour. 
8, d. 


Nails. 
9, d. 


Labour 

and Nails. 

9. d. 


1 6 





4 


1 10 


1 10 
1 9 







6 
3 


2 4 
2 



Centering. — Per square, — Labour, nails, and use and waste onb/y 

including setting and striking. 



229. Common to vaults, on 

3 in. ribs and ^ in. 
battens . 

230. Ditto, with 1 in. ditto 

231. Centering to brick 

trimmers, &c., per 
foot sup. 

232. Ditto to coach-head 

trimmers 

233. Ditto to groins . 

234. Ditto small ditto 

235. Ditto rough arches, 

per foot run . 

236. Ditto gauged arches 

with struts . 

237. Ditto semicircular 

heads 

238. Ditto f in. boarding 

or in double ribs, 
per foot sup. . 

239. Ditto rough, semi- 

circular heads, per 
foot run . 

240. Ditto i in. boarding 

to ditto, per foot sup, 

241. Ditto, if elliptical, add 



Labour. 
9. d. 



9 
10 



4J 








5 
6 



8 

3 

4i 

7J 

3J 

5i 

2\ 

2 



Nails. 

9, d. 



3 
3 










6 



1 



1 
1 

2 



0| 

1 

2 

Of 

oi 

oj 

Oi 



Use of 
Timber. 

9. d. 



13 

17 6 



2i 









3 
5 
6 



3f 
6 
10 

4i 

6J 



Total. 
9, d. 



25 
31 



8 
9 



1 
1 




4 








3 
2 



7i 

in 

1 7i 

8i 

1 1 

6 
4i 



Tosts, TalingSt fte. 
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26 



Carpenter and Joiner— Room. 



Items. $. d, 

258. Cleft pales per hundred 

Note. — ^What ia here called 100 pales means 600 feet 
run of cleft oak pales of any length: 66 pales will 
cover one lineal rod. 

259. 9 feet gravel boards, each • . .2 

260. 5-barred oak g&ieSf framed . . .16 

261. Large squared posts for gates, per pair 10 

262. Oak spurs for ditto .... 1 

263. Common cleft oak enclosure fence,jper roc? 5 



9. d, 
20 



264. Pale — Aboard 

265, 

266. 

267. 

268. 

269. 



each 



3 feet 6 ins. 



» 



if 



jj 



n 



w 



» 



»> 



a 



}y 



» 



4 
4 
o 
5 
6 




6 

6 





10 



Fences, Fixed Complete — per foot run, 

270. Cleft oak pales, 3 feet 6 inches — with two arris oak 

rails, out of 3 x 3 stuff, and oak posts, 4 x 4 in. 
5 feet 6 in. high, fixed 9 feet apart 

271. Ditto, 4 feet pales, rails olit of 4x4 arris oak stuff, 

oak posts 4x4 in., 6 feet high, fixed 9 feet apart . 2 
(Other scantlings and heights in proportion.) 

Floors — per square. 

Items. 

272. I in. white deal, rough, 

edges shot 

273. Ditto best yellow ditto 

274. Ditto white deal, 

wrought and laid 
folding 

275. Ditto best yellow . 

276. 1 in. white deal, rough, 

edges shot 

277. Ditto best yellow . 

278. Ditto white deal, 

wrought and laid, 
folding 

279. Ditto best yellow ditto 

280. Ditto white deal 

straight joints and 
splayed headings 
^Bl, Ditto best yellow ditto 



Labour. 


Nails 


Timber. 


8. d. 


8. 


d. 


8, 


d. 


3 3 


1 


6 


26 





3 3 


1 


6 


29 


6 


4 3 


2 





27 





4 3 


2 





30 


6 


3 6 


2 


3 


31 


3 


3 6 


2 


3 


32 


6 


5 6 


2 


3 


35 


6 


5 6 


2 


6 


36 


6 


6 6 


2 


9 


35 


6 


6 6 


2 


9 


37 






2 





2 


6 


Com- 
pleted. 
8, d, 

30 9 
34 3 


33 
36 


3 

9 


37 
38 



3 


43 

44 


6 
6 


43 

45 


9 
3 



Floors. 



27 



Items. 

282. Ditto, tongued head- 
ings 

583. IJ inch yellow deal 
rough edges shot . 

284. Ditto wrought and laid 

folding . 

285. Ditto straight joints 

splayed headings . 

286. Ditto tongued head- 

ings, edge nailed . 

287. Ditto ploughed and 

tongued, or rebates 
and fillets 

288. Ditto feather-tongued 

289. IJ inch yellow deal 

rough edges shot . 

290. Ditto wrought and laid 

folding . 

291. Ditto straight joints 

splayed headings . 

292. Ditto ploughed and 

tongued, or rebated 
and filleted . 

293. Two inch yellow deal 

rough edges shot . 

294. Ditto ploughed and 

tongued edges, or 
rebated with fillets 

295. Ditto planed to a 

thickness, add 

296. Tongued with hoop 

iron. No. 18 gauge, 
add 

297. Ditto galvanised 



Labour. 


Xails. 


Timber. 


«. d. 


8. 


d. 


«. d. 


8 3 


3 


3 


40 


5 


2 


6 


40 


7 3 


2 


6 


44 6 


8 9 


3 


3 


47 6 


8 9 


3 


9 


48 


10 6 


4 


6 


50 


12 9 


4 


9 


51 


5 9 


3 


3 


45 6 


7 9 


3 


3 


51 


9 9 


4 


3 


56 


12 6 


5 


3 


58 6 


7 


3 


9 


64 


11 

... 


5 





68 

... 


• • • 

• • • 


. • > 
• • 1 




... 
... 



Com- 
pleted. 



51 6 

47 6 



54 3 



59 6 



60 6 



65 

68 6 

54 6 

62 

70 



76 3 
74 9 



84 



2 6 



6 6 
8 



Batten Floors — ^per square. 

298. J in.or two-cut wrought 

and laid folding,white 

299. Ditto yellow . 

300. One inch, white 



5 3 


2 9 


26 


5 9 


2 9 


28 


6 3 


, 2 ^ 


l^^= ^ 



34 

36 6 

\ 't^ ^ 



Carpenter and Joiner— Ploon, 



. Ditto ycUow . 

. One in. Btraight joints 
and splayed head- 
ings, white . 

. Ditto ditto, j-ello 

. Ditto ditto, tougiied 



iedgt 



wled 



. I^ in. wrought and 
laid folding, -nil ito 

. Ditto ditto, j'ollow 

. Ditto, straight joints 
and splayed head- 
ings, white 

. Ditto ditto, yello' 

. Ditto, edge-uniled and 
tongued headinj 
white . 

. Ditto ditto, yellow 

. Ditto ditto, add for 
oak dowelling 

. li in. straight joints 
edge-nailed, tongued 
headings, white 

. Ditto ditto, yellow 

. Ditto ditto, add for 
oak dowelhnga 

. 1 JQ. wainscot straight 
joints tongued head- 
ings 

. H in. do. oak dowelled 

. If less than 5 inch 
gauge, add on deal 

. Ditto ditto, add on 
wainscot 

. If planed to a thick- 
nesa, add 

. Borders, mitred and 
glaed, per foot 

. Splayed and raking 
angles . 
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Skirtings. 
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Carpenter and Joiner— Skirtings. 
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Curpeater and Joiner— Deal. 

Per foot super. 



I Half-inch deal ourred to soffit or frieze . 

. Ditto, plumed to walls 

'. Ditto, wrought one Bide and framed, in- 

duding beitrere , . . . 

. Ditto, cut circular one edge, add , 
. Ditto ditto, two edges, ndd . 
. Ditto, wrought two sides, dovetailed, in 

drawers more than 12 inches long 
. Ditto, ditto, 12 inches long, or less 
. Ditto ditto, beaded one side, add . 
. Ditto ditto, two sides, add 
. Ditto ditto, ledged, add 
. Tliree-quarter-iueh deal, curved to friezo 



soffit 



365. 
386. 
387. 

38a 

389. 
390. 



3i 



0* 



Ditto, plugged to walls . .0 

Ditto, wroi^ht one side and framed, in- 
cluding bearers . . . .0 
Ditto, cut circular, one edge, add . 
Ditto ditto, two edges, add . . 
Ditto, mortice-clamped . . .0 
Ditto, dovetfuled, ia drawers more thau 

18 inches long . , . .0 

Ditto ditto, from 12 to 18 inches long . 
Ditto, beaded, for each edge, add . 

Ditto, mitred, for each mitre, add . 

Ditto, ledged 

One-inch deal, circular cut, one edge, add 
Ditto ditto, two edgoM, add 
Ditto, plugged to walls, add 



399. 
400. 



Ditto, wrought one -side and framed, i 

■eluding benrers 
Ditto, mortice-clamped 
Ditto, dovetailed, in dra 

18 inches long 
Ditto ditto, in drawer fronts 
Ditto, mitred, for each mitre, f 
Ditto, featlier-tongued, adtt 
Ditto, beaded, one side, add . 
Ditto ditto, two sides, add 
J>itto, efaif- beaded, add 
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2i 



Ditto, ledged, add .... 

One-and -quarter iucU deal, n'roiight one 

side and framed, iiicludiog bearers 
Ditto, mortice-clmnped 
Ditto, dovetailed, in drawer frontB 
Ditto, beaded, oue aide, add 
Ditto ditto, two sides, add 
Ditto, mitred, for eacli mitre, add 
Ditto, feather-tongued, add ■ 
Ditto, plugged to walls, add 
Ditto, lodged, add .... 
One-and-half inch deal, wrought one 

side aud framed, including bearers 
Ditto, mortice-clampod 
Ditto, dovetailed in dmwer fronts 
Ditto, beaded one aide, odd 
Ditto ditto, two sides, add 
Ditto, mitred, for each mitre, add 
Ditto, feather-tongued, add 
Ditto, clean deal in dresser tops, ic, 

add 

Ditto, plugged to walla, add 

Ditto, ledged, add .... 

Two-incii deal, wrought ouo side and 

framed, iacludiog beard's 
Ditto, mortice-clamped 
Ditto, dovetailed in drawer fronts 
Ditto, headed ong side, add 
Ditto ditto, two aides, add 
Ditto, mitred, for each mitre, add 
Ditto^ featber-tongticd, add 
Ditto clean deal in tops, &c., add , 
Ditto, jduggcd to walls, add . . U 1 U a 

Ditto, lodged Ij 3^ 

Two-and-half inch deal, wrought one 

side aud framed, including bearers .0 7^ 6^ 
Ditto, mortice -clamped . .07 14^ 

Ditto, beaded one side, add . . OJ Ij- 

Ditto, two sides, add . . . li 

Ditto, featlicr-tongued, add . . . OJ 
Ditto, ledged, add . . , . Q V^ 
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34 Carpenter and Joiner. 

Labour only. AH 

Items 

437. Ditto, mitred, for each mitre, add 

438. Three-inch deal, wrought one side and 

framed, including bearers 

439. Ditto, mortice-clamped 

440. Ditto, beaded one side, add . 

441. Ditto ditto, two sides, add . 

442. Ditto, mitred, for each mitre, add . 7|^ 1 

443. Ditto, feather-tongued, add . 

444. Ditto, ledged, add . • 



Labour only. 
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Fillets, Bearers, fte. 
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Carpenter and Joiner— Oak. 



Oak Boards and Planking. 
Per foot super. 



Items. 

464. 
465. 
466. 
467. 
468. 
469. 
470. 
471. 
472. 
4'73. 
474. 
4.75. 
476. 
477. 
478. 
479. 
480. 
481. 
482. 
483. 
484. 
485. 
486. 
487. 
488. 
489. 
490. 
491. 

492. 
493. 
494. 
495. 
496. 
497. 
498. 
499. 
^00. 



Eoiigh, 1 in. 
Ditto H ditto 



Ditto 
Ditto 
Ditto 
Ditto 
Ditto 
Ditto 
Ditto 



2 ditto 
2i ditto 

3 ditto 
3i ditto 

4 ditto 
4^ ditto 

5 ditto 



Shot edges, 1 in. 

Ditto 

Ditto 

Ditto 

Ditto 

Ditto 

Ditto 

Ditto 

Ditto 

Framed, 1 ditto 

Ditto li ditto 



H ditto 

2 ditto 
2i ditto 

3 ditto 
3^ ditto 

4 ditto 
4J ditto 

5 ditto 



Ditto 
Ditto 
Ditto 
Ditto 
Ditto 
Ditto 
Ditto 



2 ditto 
2i ditto 

3 ditto 
3i ditto 

4 ditto 
U ditto 



5 ditto . 
Framed and wrought, 

face, 1 inch 
Ditto H ditto 
Ditto 2 ditto 
Ditto 2J ditto 
Ditto 3 ditto 
Ditto 3J ditto 
Ditto 4 ditto 
Ditto 4i ditto 
Ditto 5 ditto 
Wrought, two faces, 1 in 
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8. d. 


8. d. 
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Oak^-Stairoases. 
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Items. 

501. Ditto IJ ditto 
o02. Ditto 2 ditto 

503. Ditto 2h ditto 

504. Ditto 3" ditto 

505. Ditto 3i ditto 
606. Ditto 4" ditto 

507. Ditto 4J ditto 

508. Dittos ditto 
509.. Framed, wrought two faces, 

ploughed and tongued, 1 iu. . 

510.. Ditto U ditto- 

511. Ditto 2" ditto 

612. Ditto 2i ditto 

513. Ditto 3" ditto 

514. Ditto 3i ditto 

515. Ditto 4" ditto 

516. Ditto 4i ditto 

517. Ditto 5" ditto 

518. Beaded, for one side, add 

519. Ditto for two sides, add . 

520. Ledged, add to the 1 . in. 

521. Ditto ditto 1^ ditto 

522. Ditto ditto 2 ditto 

523. Ditto ditto 2 J ditto 

524. Ditto ditto 3 ditto 



Lftbotir 
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Staircases. — Per foot super. 



525, Rough, 1 in. deal treads, risei*s, 

and carriages 
526'. Ditto U ditto 

527. Ditto' 1 1 ditto 

528. Wrought 1 in. deal, ditto 

529. Ditto 11 ditto ditto . 

530. Ditto 1 ditto ditto, glued 

blocked, and bracketed 
530*. Ditto li ditto ditto . 

531. Ditto 1 ditto, mitred to string 

and dovetailed to balusters 

532. Ditto H ditto ditto . 
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Carpenter and Joiner— Staircases. 



Items. 

533. Ditto 1 ditto, includiDg one 

circular end 

534. Ditto U ditto ditto 

535. Ditto 1 ditto, including two 

circular ends . . . 

536. Ditto IJ ditto ditto 

537. Kough 1 inch deal risers, and 

li inch treads , 

538. Wrought, ditto ditto 

539. Ditto ditto, glued, blocked, 

and bracketed 

540. Ditto ditto, mitred to string, 

and dovetailed to balusters . 

541. Ditto ditto, including one cir- 

cular end .... 

542. Ditto ditto, including two cir- 

cular ends .... 

543. Tongued riser to step, one edge, 

add ..... 

544. Ditto ditto, two edges, add 

545. Clean deal, picked, add . 

546. Feather-tongued joints, add . 

547. Nosings returned, moulded, 

and mitred, each . 

548. Tongued, ditto ditto, each 

549. Nosings, moulded, circular, each 

550. Ditto, tongued, each 

551. Cut brackets, plain, each . . 
562, Ditto ditto, circular, each 

553. Housing steps each end, eax^h . 

554. Ditto, winders, each 

555. Ditto, moulded nosings, each , 

556. Ditto ditto, winders, each 

557. Ditto, circiilar ends, each 

558. Ditto, including gluing and 

wedging up, each . 

559. CurtaU steps and riser, each . 

560. Ditto, quarter, glued, each 

561. Ditto, blocked and veneered . 

562. Square frame spandrills, 1^ 

jncb^ per foot mper . 



Labour 
only. 

t, d. 



9J 
10| 



1 
1 



2i 



3 

5i 

6J 
7J 

10 

1 2 

Of 

• • ■ 
1 



5J 
10 

1 9 
3 9 

5 



Labour 
andnailB. 

8, d, 

11. 

1 0i 



1 
1 



1 
1 








3t 
4i 



4i 

7 

8 

9} 




4 



1 
2 

... 
li 



5i 
6t 



7i 

9 

7J 

1 1 



... 

• a. 

• .• 



12 3 

2 3 

4 9 

6 



All mate- 
rials. 

8. d. 

1 11 

2 3 

2 4J 
2 10*' 

1 1 
1 4 

1 ^ 

1 8i 

2 1 

2 7i 

li 
2J 
4 

8 
11 

111 

1 4j 

111 

1 6j 



•«» 



I 



15 3 
3 3 
5 9 

llj 



I 



Stri2ig-Board8. 
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Ditto ditto, moulded or bead 
butt ..... 

One and half inch deal wrought 
steps, risers, and strong car- 
riage • . • . . 

Two inch deal rou^ treads, 
li inch risers, and plain 
string ..... 

Ditto, wrought, ditto 



Labour 
only. 

«. d. 
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String-Boabds. — Ferfoot super. 



Plain string, 1 inch . « 

Ditto, 1 J inch 

Ditto, 1^ inch 

Ditto, 2 inch 

Moulded, ditto, add 

Framed, rebated, and beaded, 

1 inch .... 

Ditto ditto, li inch 
Ditto ditto, 1 J inch 
Ditto, sunk and beaded, 1 inch 
Ditto ditto, IJ inch 
Ditto ditto, 1 J inch 
Ditto, sunk and moulded, 1 inch 
Ditto ditto, li inch 
Ditto ditto, 1 J inch 
Plain wreathed, l^ inch . 
Ditto ditto, If ditto 
Ditto ditto, 2 ditto 
Moulded, add 

Ditto 1 J in., mitred to risers. . 
Ditto, add, if double sunk 
IJ inch circular facia, glued 

upright .... 
Ditto sunk face 
Ditto and mo^ed . 
Ditto solid, wreathed, and glued 

upright • • . . 
Ditto ditto, sunk , 
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( 

2 2 

2 4 

2 7 

2J 

7 

OJ 

2 4 

2 7 

2 10 

3 2 
3 5 



4} 

4i 

5i 

61 

li 



2 10 

3 1 
3 4 

3 10 

4 1 



9 


11 


1 li 


1 4| 


H 


Hi 


1 1 


1 3 


1 


1 2 


1 4 


1 1 


1 3 


1 5 


4 4 


5 


6 3 


4 


1 4 


1 


4 


4 4 


4 9 


5 4 


5 \<V 
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Carpenter and Joiner. 



Items. 


Labour 
only. 


Labour 
aud nails. 

i. d. 


.Ml nu 
rials 

8. 


592. Ditto ditto, and moulded 


3 


8 


4 


4 


6 


593. Ditto ditto wreathed in thick- 












nesses and backed 


3 


10 


4 


6 


7 1 


594. Ditto ditto, sunk and moulded 


4 


1 


4 


9 


8 


595. Ditto ditto, add if double sunk 


.0 


4 


U 


5 





596. Two inch deal, add to any of 
the items 587 to 595 . 





1| 





2 





597. Cuttings or ramps to wall- 

strings, &C.,. plain circular 
per foot run .... 

598. Ditto ditto, moulded 

599. Ditto ditto, rebated, add . 







0|^ 







3 
1 







600. Ditto ditto, rebated circular. 












add . . . • . 


1 


\\ 


1 


li 


1 


601. Ditto ditto, reeded, add . 


1 


\\ 


1 


^ 


1 


602. Ditto ditto, reeded circular . . 


1 


2i 


1 


2f 


1 


(Cylinders extr 


a.) 
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42 Carpeutn aod Joiner. 



8" ^ 

I ■ 



'T3oocOi-HOi>^i-iO»co^eoeoococO'^'«!j<0' 



§ ■ ••i-iC^cqi-iCqc0'^'Tti»0'Ttitf3«a00OO0iOi-i 



HkHM Hn Hn Hn 



ra g3'«oi o »-• o i-H o ^<o 00 CO ^ CO oi o CO "^ 00 o 

^ ^7i I— I I— I 1— t I— I 

^ »3 g .io O O O O i-H (M ©q c^eo CO CO <o fc^ t* t* t^ 00 

— -" 

8 g^'ttt* 00 O 00 Ci O O <M "^ t^ Oi O ^ Oi i-H O O CO 

M ••oooooo<n(Mc<r©ii©ii'(M*o»ow3»ooo 

. 'et*C<IO00C0i-i0iO»0(Mt^O'TtiO0iC0i-iO 
g rH r-l ,-1 

••i-icqc<ii-«<n©qcO'^'«<i<'^'«!j<»ot*oooooociCs 



<»J 



,3 . HnhnHinH^I'HmHn Hc<i HNHe«^ 

3'«00OOOOr-iC<l'^<0i-(C0*0»0fc^Oi— "i-iJO 

^ I— « i-H r-t I— I i-H 



§ «"<s 



^ 



g«»oooooo<MG<icqcocoeococococot«t^ 



«^t*00l>.00wiOOCq<0t^0iC0VSt^»0l>-O 

1— • r-l 

••ooooooi-Hcq©q<M©q(MiOio»r5»Qio»ci 



o o 






pd O O *4 



• • 



2'C'u c^^ ooooo 

Cq <M <M ^ g g'T3'C'0'T3'T3 

e.2 ^ «« '"^ HN.HN '^'*H<^^ 

.^^Qt^ <m (N <m oq <m <m 

• • •« ^:g5g ^- 

. ^ 'fH 'rt 'P^ 'fH »^ "fH '"^ •fH '"H mrm^ aiH 'fH •!-« 'fH •^H 'iH •Pi* 

id 

JOOOiOi-iCqcO'*iO<Ot*OOOiOr-i<MCO'Tti»C 
i-i»-ic<i©i|oqo!|c<ioqo!|cq©i|cqcocococococo 
»H ^ O ?0 CDCDCDC0C0CDCDCOCDCOCOCOCDC0 CO 



Eand-Bail8, fto. 



43 



Hand-Eails — continued. 

Items. 

636. Moulded for scroll or twist to 

curtail^ in Spanish mahogany 
2 ins 

637. Ditto ditto 2iins. 

638. Ditto ditto 2| ditto . 

639. Circular sinking for halusters, 

add to price for sunk^ 2 ins. . 

640. Ditto ditto 2J ditto . 

641. Ditto ditto 2\ ditto . 

642. Sinking iron cores, extra 

643. Ditto ditto ramps, wreath or 

twist, extra 

644. If less than 1 foot opening or 

well-holes to the wreaths, 
add for each inch less . 

645. French polishing rail 

646. Turned and mitred caps in deal, 

cCLCfh . • • . . 

647. Ditto ditto in wainscot, each 

648. Ditto ditto Honduras, each 

649. Ditto ditto Spanish, each 

650. Screw and nut joints, each 

651. For beaded and oval rails add 

one sixth to the above items 

652. For half rails take two-thirds 

of the price for whole rails. 

(Cylinders extra.) 



Labour 


Labour 


only. 


and Nails. 


: d. 


8. d. 


7 9 


9 4 


8 


9 8 


8 3 


10 


1 


2i 


H 


2i 


H 


3i 


1 


U 


2 


2^ 


5J 


H 


3 


• . . 


11 




1 




1 1 




1 8 




9 





AIL 
<. d. 



13 


6 


15 





16 


9 





3 





H 



4 
IJ 

3 






7i 





5 


1 


8 


2 


2 


2 


4 


2 


10 


1 


9 



Balusters, Newels, &c. 

653. Balusters, square bar in deal, 

per foot run 

654. Ditto ditto, wainscot ditto . 

655. Ditto, dovetailed, deal ditto 

656. Ditto ditto, wainscot, ditto 

657. Plancere, rounded edges, ditto 

658. Ditto moulded ditto 
659* Newel, square framed, 2^ ins., 

ditto • • . . . 



n 


li 


li 


2 


2 


2i 


2J 


3 


li 


H 


n 


2^ 


3i 


4i 



2 

2i 

2i 

3i 








T\ ^ 



2 
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Carpenter and Joiner. 



Balusters — continued. 



Items. 

660. Ditto ditto 2i ditto 

661. Ditto, chamfered, 2| ditto 
%(j2. Ditto ditto 2| ditto 

663. Single turnings, each 

664. Double ditto, each 

665. Pendant drops, each 

666. Gussets, eaxih 

667. Turning, IJ in. balusters, each 

668. Ditto, 1|^. ditto, each . 

669. Ditto 2 ditto, each 

670. Fixing iron newels, each . 

671. Ditto ditto balusters, ecuih 

672. Ditto ditto, stays, each . 



Lab< 
on] 






)ur 

y. 

rf. 

4i 

» . 
» • 
1 • 


Labour 
and Nailn. 

8. d. 
4i 
61 
6i 


a a • 
• • • 
... 

2 
10 
5 


2'"4 
1 1 
5J 



AIL 


«. 


d. 





H 





8-. 





9- 


1 


•1 




1 


3 





3 





6 





3 





4i 





6 


2 


7 


1 


3 
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Veneered Hakd-Eails. — Per foot run. 



67?. Mahogany, plain, 2i by IJ ins. 

674. Ditto ditto 2i by 1^ do. 

675. Ditto ditto 2| by If do. 

676. Ditto ditto 3 by If do. 

677. Ditto ditto 3 by 2 do. 

678. Ditto, beads to form groove, add 

679. Ditto, moulded, 2^ by 2 ins. . 

680. Ditto ditto 2f by 2 ditto 

681. Ditto ditto 

682. Ditto ditto 

683. Ditto ditto 

684. Ditto ditto 

685. Ditto ditto 



21- by 2J ditto 

3 by 2* ditto 
3J by 2| ditto 

4 by 24 ditto 
4 by 21 ditto 



Plain 
OvaL 


Ramps and 

Level 
Circular. 


2 2 


4 3 


2 4 


4 6 


2 7 


5 6 


2 10 


5 6 


4 


7 6 


6 


1 


4 


7 6 


4 6 


8 9 


5 


9 6 


6 


11 6 


10 


18 6 


11 


20 6 


12 


22 6 



Wreatt- 


ing. 


6 





6 


6 


8 


3 


8 


3 


11 





1 


4 


11 





13 





14 





17 





27 





30 






33 



Balniters, fto. 
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Pilasters and Columns. — Per foot super. 



« 

Diminished columns 

glued and blocked 

12 ins. diameter Qr 

more, l^ inch 
Ditto ditto li inch . 
Ditto ditto from 12 to 

10 inches, li ia 
Ditto ditto 1^ in. 
Ditto ditto less than 

10 inches, 14 in. . 
Ditto ditto 1 J in. . 
Add if diminished 

swelling 
Pilasters, plain, glued 

and blocked, if in. . 
Ditto ditto 1^ in. . 
Ditto, diminished, add 
Ditto ditto, swelling, 

add 
Keeding or fluting to 

colimins, 1 in. wide 

or less, per foot run 
Ditto, 1 J ditto , 
Ditto, 2 ditto . 
Ditto, 2J ditto . 
Headings to reeds or 

flutes in columns or 

pilasters, 1 in., each 
Ditto, li inch, each . 
Ditto, 2 inch, each 
Ditto, 2i inch, each . 
Necking grooves to 

columnSy per foot run 
Reeding or fluting 

pilasters, 1 in. ditto 
Ditto, li inch ditto . 
Ditto, 2 inch ditto • 
Ditto, 2i inch ditto . 



Labour 
From 
Bench. 

«. d. 



1 
1 





1 



1 2h 

1 3| 

1 
1 

li 

5 

51 

1 

li 



only. 
Fixed. 

«. d. 



1 2 

1 3 

I 6 

1 
1 

li 

6 

6i 

1 

li 









u 

li 

21 








li 

2i 
2f 








2 








2 

n 

3 





4 





4 








li 
H 
2i 








Oi 
li 

li 

21 



Labour 

and 
Nails. 
t, d. 



1 5 
1 6i 

1 8 
1 10 

1 11 

2 Oi 

2 





2 



Complete. 
t, d. 



2 8 
2 11 

2 11 

3 2 



3 
3 



3 

5 



2J 



1 
1 





2 
4 
2 



2i 



\ 
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Carpenter and Joiner. 





Labour only 


1 


Labour 




liAvntL 


From 
Bench. 


Fixed. 


and 

Nails. 


Complete. 


XM71UB* 


«. d. 


s. 


d. 


8, d. 


8. d. 


710. Necking grooves to 












-pilaaieTSyperfoot run 


2 





2 


• • • 


• •• 


711. Bases and caps glued 












in thicknesses ready 












for turning, 3 inches 












thick or less, per foot 












super 


2 1 


2 


4 


2 8 


5 6 


712. Ditto, glued upright 












and blocked, ditto . 


2 4 


2 


7 


3 


6 


713, Mitres, each 


8 





9 


• •• 


• • ■ 



Cradling and Frieze, — Per foot super. 



714. Cradling to entabla- 

ture IJ inch thick . 

715. Ditto, circular, flat 

sweep . 

716. Ditto ditto, quick 

sweep . 

717. Ditto, elliptical cor- 

nices 

718. Ditto, for tongued 

blockings, add 

719. Frieze to shop fronts, 

tongued 1 inch 

720. Ditto ditto, 1^ inch . 

721. Ditto, circular, flat 

sweep, 1 inch 

722. Ditto xiitto, 1^ inch . 

723. Ditto ditto, quick 

sweep, 1 inch 

724. Ditto ditto, U inch . 

725. Ditto, ellipticsu comers 

726. Mitres, straight, each 

727. Ditto, circular, each . 

728. Honduras mahogany, 

|- inch frieze, add, 
on 1 inch deal, per 
foot run 






1 








4 
7 
9 

2 



IJ 



6 

7 



8 
9 

9 
10 



1 






6 

7 
9 



2i 



5 


6J 


8 


9J 


10 


1 


1 4 


1 8 


\\ 


2 


8 
9i 


9i 

oir 


10 
\\\ 


1 
1 1* 


1 

1 H 

2 

9 

1 2 


1 3 

1 5 

2 8 

• •• 

• • • 


2i 


3 



10 

1 3 

1 7 

2 5 
2\ 



1 
1 



3 
5 



1 10 

2 1 

2 6 

2 8J 

3 8 



• • • 
. « • • 



1 1 



Honldingf. 
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Mouldings — irnore ihanfour incites girt) — Per foot super. 



■Hems. 

729. Common straight ax- 

chitrave, base and 
surbase . 

730. Quirked, ditto . ^ . 

731. Ditto, worked by hand 

732. Ditto, circular, flat 

sweep . 

733. Ditto ditto, quick 

sweep 

734. Ditto, elliptical or 

sharp comers 

735. Ditto, wreathed 

736. Ditto, semicircular 

heads, 4 feet opening 
or more . 

737. Ditt), less than 4 feet 
737* Ditto, elliptical, add . 

738. Mouldings in pilasters, 

&c., reeded . 

739. Ditto, grooves . 

740. Ditto, circular, flat 

sweep 

741. Ditto ditto, quick 

sweep . 

742. Ditto, elliptical . 



Labour only. 
From 



Bench. 
s. d. 



6 

^ 

9i 

1 2 
1 9 



2 
4 



2 
2 



9 
5 



1 
3 



6| 

8 

9 

1 5 

1 11 

2 5J 



Eized. 
9, d. 



7 

7i 

lo; 

1 4 

1 11 

3 l\ 

4 11 



2 4 
2 6J 
8i 

9 

10 

1 8 

2 3 
2 10 



Labour 

and 

Noils. 

i. d. 


9 


9^ 

1 1 


1 6J 


2 3J 


3 10 


6 


2 lOJ 

3 2 


^ 


11 


1 oj 


2 U 


2 8 


3 5 



Com- 


plet< 
d. 


1 
1 
1 


5 

7 
11 


2 


10 


3 


10 


6 
9 


6 
6 


4 
4 
1 


5 
6 
3 


1 
1 


6 

8 


2 


10 


3 U 
5 



743. 



744. 

745. 
746. 
747. 
748. 



Single Mouldings — Per foot run, 

Grecian and similar 

moulding — rounds 

and hollows . 
„ Circulars — ^flat 

sweep 
Ditto ditto, quick 
Ditto, elliptical 
Ditto, circular comers 
Ditto, elliptical ditto . 



4 


4i 


8i 


1 7 


1 9 


2 4 


2 4 


2 6 


3 


2 7 


2 10 


3 6 


3 


3 3 


3 10 


3 6J 


3 10 


4 6 



1 oj 



3 
3 

4 
4 




9 
4 
9 
6 
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Carpenter and Joiner. 



Items. 

749. Ditto, wreathed ditto 

750. Ditto, circular heads, 

4 feet diameter or 
more 

751. Ditto, elliptical ditto 

752. Ditto, quicked 0. G. 

ditto ^ in. per \2ft 

753. Ditto ditto J ditto . 

754. Ditto ditto 1 ditto . 

755. Ditto ditto li ditto . 

756. Ditto, plain \ ditto . 

757. Ditto ditto | ditto . 

758. Ditto ditto 1 ditto . 

759. Ditto ditto 1^ ditto . 

760. Astragals or other 

mall mouldings 

761. Ditto to doors and 

shutters 

762. Fillets, gauged . 

763. Ditto, rebated or 

grooved . 

764. Nosings, rounded 1 in. 

765. Ditto, moidded ditto . 

766. Ditto, parting ditto . 

767. Bead — ^window ditto . 

768. Ditto,retumed(Za6(mr) 

769. Shelf-edge, double reed 

ditto 

770. Ditto, treble ditto . 

771. Comers, plain rounded 

772. Ditto, reeded ditto . 

773. Moulding housings — 

per inch girt . 

774. Plinth or block(8quare) 

to pilasters, each . 

775. Ditto, moulded or 

sunk, each 

776. Cantilevers, single, to 

shelves, each . 

777. Ditto, double, do., each 



Laboui 
From 
Bench. 
8, d. 

5 1 


ronly. 
Fixed. 

8. d. 
5 6 


Labour 
and 
Nailfl. 
8. d, 

6 8 


2 7 

3 1 


2 
3 


9 
4 


3 2 

4 1 


6 
6i 

n 

8i 
4^ 
4| 
5 
5| 






1 







11 

6 


lOJ 

ll| 

1 l| 
1 4 
8i 
9 
9J 
lOi 


0| 





Of 


li 


Of 
Of 






1 

1 


n 

l| 


1 
OJ 
0| 

o| 
of 

Oi 










H 

Of 

1 

Oi 

1 


1| 
li 

H 

li 
l| 

• a . 


0| 
1 
2 
3 








2 
3i 


OJ 
IJ 

• •• 

• •• 


... 





Oi 


OJ 


2i 





3 


3i 


^ 





8i 


9f 


^ 

10 






11 


8J 

1 IJ 



Complete^ 



8. 


d. 


7 


10 


4 


6 


5 





1 


2i 


1 


5 


1 


10 


2 


3 


1 





1 


3 


1 


7 



2 



If 






u 





If 





2i 





If 





2i 





n 



2 



1 
li 



Of 

.6i 

1 1 



lOi 

1 8 



Bnnning Articles. 
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IteniB. 

778. Hat-rail, moulded, 

deal, 'per foot run . 

779. Ditto ditto, wainscot 

ditto 

780. Ditto ditto, mahogany 

Honduras 

781. Ditto ditto, Spanish . 



Labour only. 

t. d. t, d. 

2i 3J 


Labour 

and 

NaUfl. 

8. d, 
4J 


4i 


5} 


7 


5i 

H 


61 
7i 


8 
9i 



Running Articles — Fer foot run. 



782. 
783. 
784. 
785. 
786. 
787. 
788. 

789. 
790. 

791. 
792. 
79a 

794. 
795. 

796. 



797. 
798. 
799. 
800. 

801. 
802. 
803. 
804. 



Fillets, rough, small . 
Ditto ditto, large 
Ditto, wrought, small 
Ditto ditto, large 
Capping — beaded 
Ditto, with 0. G. 
Door-stops, roimded 

and mitred 
Ditto, and moulded . 
Chair-rail, single bead- 
ed 1 in., 3 ins. wide 
Ditto, double, ditto . 
Ditto, treble, ditto 
Skirting grounds, nar- 
row 
Do. rebated or grooved 
.Ditto, framed to open- 
ings, 2 ins. wide 
Framed rails, legs, or 
runners, less than 
2-in. 
Ditto ditto, 2-in. 
Ditto ditto, ^\ ins. . 
Turning ditto, each . 
Rule-joints, in deal, 

'per foot run . 
Ditto, wainscot, ditto 
Ditto, mahogany, ditto 
Sinkings in shelves, do. 
Cutting in standards, 
ditto- . . 



0| 

Oi 

Oi 

1 

1 

li 

U 

\\ 

li 

Oi 

1 

H 



li 

2i 

2i 

• •• 

3i 

6 

7 

1 



\\ 



OJ 
Oi 
Oi 








1 
1 



li 

li 

li 

li 

2 

2i 

1 

\\ 

2 



2i 

3i 

3i 

••• 

3i 

6 

7 

1 

\\ 



Oi 








1 
1 



li 

u 

2 

\\ 

2 

2 

21 

2J 

U 

U 

^ 



3i 
3i 
4i 




lo \\ 



Complete. 
8. d, 

6i 
10 



1 


1 


1 


5 J 





1 





u 






ll 

2 





2 





3 






3 





3 






^ 

4 





2 





H 



3 



3i 

4f 

5i 

8 







50 



Carpenter and Joiner. 



Items. 

805. Ditto in shelves in 

walls, each end 

806. Ditto, circulars to 

ramps ditto . 

807. Square angle staff do. 

808. Ditto, rebated ditto . 

809. Ditto, return beaded 

do. 

810. Clamps, grooved, ditto 

811. Ditto, mortice, ditto . 

812. Grooves, cross, under 

9 ins. each 

813. Ditto, more than 9 ins. 

each 

814. Ditto, stopped,addeacA 

815. Mitres to clamps, each 

816. Glued and mitred slips, 

per foot run . 

817. Ditto, borders to slabs, 

ditto 

818. Labour to grooves, J in. 

or less, ditto . 

819. Ditto, beads, ditto 

820. Ditto, two reeds, ditto 

821. Ditto, three, ditto 

822. Ditto, sunk grooved,do. 

823. Ditto, beads . 

824. Ditto, two reeds 

825. Ditto, three reeds, do. 

826. Ditto, exceeding ^ in. 

add for every | in. do. 



Labour only. 



Prom 

Bench. 

8. d. 








1. 
1 



IJ 

2 

2\ 

4. 

1 

\\ 

Oi 

5| 

1 

4 

Oi 

0- 

Oi 

0| 

1 

H 

2 

2i 

Oi 



Fixed. 

8. d. 

li 

H 

li 

2 

3 

2; 

4j 

1 

1- 

Oi 

H 

1 

4 

01 

Oi 

o| 

Of 

1 

li 

2 

2i 

Oi 



Labour 
and iComplete. 
Nails. 



8, d. 

li 

If 

n 

2i 

31 

3; 

5\ 

U 

II 

Of 



••• 



li 
6J 



8, d, 
2 








••• 



2; 

2I 



3t 

5i 

61 

9; 

li 

2 

1 



2i 
Si 



• • « 
••• 
•• • 
• . • 



Ferfoot run. 



827. Framed legs and rails, 2 inches 

828. Ditto ditto, 2i inches . 

829. Ditto ditto, 2i inches . 

830. Ditto^ beaded two edges, add . 



Labour 


Labour 


only. 


audNailfl. 


8, d. 


8. d. 


2i 


3 


2i 


3i 


21 


3i 


Oi 


••• 




EtuiDiiig Articles. 



51 



Items. 

831. Capping, wrought, rounded, and 

rebated, 3 inch by 2^, fir 

832. Ditto ditto, 3 in. by 2^, oak . 

833. Ditto ditto, 3i in. by 2|, fir . 

834. Ditto ditto, 3| in. by 2|, oak . 

835. Ditto ditto, Zl in. by 3, fir . 

836. Ditto ditto, 3i in. by 3, oak . 

837. Ditto ditto, 4 in. by 3, fir . 

838. Ditto ditto, 4 in. by 3, oak . 

839. Back staves, framed, 1^ inch 

square, fir . 

840. Ditto ditto, 1 J in. square, oak . 

841. Ditto, turned, 2 ditto, fir 

842. Ditto, ditto, 2 ditto, oak . 

843. Flutes, i inch 

844. Ditto, 1 inch .... 

845. Ditto, 1| inch 

846. Housings to mouldings or ends 

returned, per inch girt, each . 

847. Comers, plain, rounded, each . 

848. Ditto, reeded, each . 

849. Cantilevers cut to shelves, each 

850. Ditto, double, each . 

851. Turnings to legs and newels, 

each • • . . . 

852. Ditto, double, each . 

853. Seat holes, cut and dished, each 

854. Ditto, mahogany or wainscot, 

eOA^fh ..... 

855. Covers to W. C. seats, each 

856. Angle shelves in deal, small, 

each ..... 

857. Cloak pins, turned in deal, each 

858. Ditto ditto, in mahogany, each 

859. Harness pins, turned in deal, 

eaCfb • . • • . 

860. Ditto ditto, in ash, each . 

861. Fixing cupboard locks, latches, 

each ..... 
86 • Ditto ditto, dead locksi each . 



Labour 
only. 

8, d. 



IJ 
2| 










1 
1 



1 
3 



2i 

3J 

l\ 

2 

2J 

4 

OJ 

1 

IJ 

01 





3J 

7^ 



11 

1 2 
1 



6 




10 
If 
3| 

4 
^ 








6 
6 



Labour 
and Nails. 

9. d. 




\\ 

2^ 

3 

4| 



4J 
9 



1 



All. 

9, d, 

5 

7i 




lOt 

1\ 

11 

2i 

4; 

6 

8i 



• . a 
... 

• •• 

5 
10 



1 8 

1 

3 

6 

6 

9 
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Carpenter and Joiner. 



Items. 

863. Fixing spring locks, 6 or 7 ins. 

€CtCfh • • • • ■ 

864. Ditto, front door lockfi . 
^^5, Ditto, mortice locks, each 

866. Ditto, mortice or pulpit latches 

each ..... 

867. Ditto, shutter bar with latch, 

eacib ..... 

868. Ditto, patent sash fastenings, 

each ..... 

869. Ditto, 'shutter or sash screws, 

each ..... 

870. Ditto, common bolts, each 

871. Ditto, cross shutter bolts, each 

872. Ditto, flush bolts, imder 6 ina 

eac/b . • . . . 

873. Ditto ditto, 6 to 9 ins., each . 

874. Ditto ditto, add for every 3 ins. 

beyond 9 inches, each . 



Labour 
only. 

i. d. 



8 
10 
2 



1 










2 

7 

4 

4 
2 



3^ 

4 

6 

H 



Labour 
and Nails. 

8. d. 



All. 



I. • 



Gutters and Water-Trunks — Per foot run. 



875. Trunks, square, 4^ ins., 

i inch deal . 

876. Ditto ditto, 5 inches, 

1 inch deal . 

877. Ditto ditto, 6 inches, 

1 inch deal . 

878. Ditto ditto, 5 inches, 

\\ inch deal . 

879. Ditto ditto, 6 mches, 

1\ inch deal . 

880. Ditto, add for plough- 

ing and tonguing ^ 

881. Shoes for truc^, each 
SB2. Joints, ditto, each % 
883. Hopper heads, each • 



Labotir 






Labour 


from 


Fixed. 


and 


Bench. 






NailB. 


8, ' d. 


8. 


d. 


«. d. 


3J 





H 


5J 


3i 





41 


5i 


4 





5 


6i 


4 





5 


6i 


5 





6 


7 


• 

0. H 





H 


If 


6 





6 


7i 


4 





4 


5 


6 





6 


7 



Complete. 

lu 

1 H 



1 
1 
1 



1 



1 



2i 
2i 
5 



2i 




6 




Outters, &c. 
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Items. 

884. Moulded heads, each . 

885. Ditto, and weather 

capping, each , 
88G. Arris gutters, 4 inches 
deep, i inch deal, per 
foot run , 

887. Ditto, 4 in. deep, 1 in. 

deal, ditto 

888. Ditto, 4 in. deep, li in. 

deal, ditto 

889. Open trough ditto, 

4 in. deep, | in. deal, 
ditto 

890. Ditto ditto, 4 in. deep, 

1 in. deal ditto 

891. Ditto ditto, 4 in. deep, 

li in. deal ditto 

892. Fillet gutters, 4 in. 

deep, f in. deal, ditto 

893. Ditto ditto, 4 in. deep, 

1 in. deal, per foot 
mper 

894. Ditto ditto, 4 in. deep, 

1 J in. deal, ditto . 

895. Ploughedandtongued, 

add per foot . 



Labour 

from 

Bench. 

«. d. 

7 


Fixed. 
8, d. 

7 


Labour 

and 

NailH. 

8. d. 

8 


9 


1 





1 n 


IJ 





H 


3 


If 





n 


3i 


2 





3 


^ 


2J 





H 


4 


3 





4 


5 


3i 





4f 


6 


2 





3 


^ 


2i 





3i 


3i 


2J 





3i 


4i 


Of 





Oi 


1 



Complete. 
«. d. 

1 3i 
1 8 



5 

6 
7 

8 

10 

1 Oi 
6 

8 
10 
IJ 
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Joiner. 



JOINERS' WORK. 

For the following items, which belong to that description of work 
more particularly distinguished as Joineri Work, we have 
adopted a new set of numbers for the items, and thus avoided 
the inconvenience of higher numbers in cases of reference. 



Sash Frames. — Fer foot super. 



Items* 



1. Sash frames, deal cased, 

oak sunk sills, with 
brass cased pulleys 
to hang single, l^ in. 

2. Ditto do. , to hang double 

3. Ditto, circular head, 

measured square 

4. Ditto, circular on plan, 

flat sweep 
Ditto ditto, rise i inch 
to foot . 

6. As item 1, 2 inches 

7. Ditto 2, ditto 

3, ditto 

4, ditto 

5, ditto 

11. Ditto ditto, circular 

head, rise i inch to 
foot, 2 inches . 

12. Ditto ditto, J inch to 

foot, 2 inches . 

13. As item 1, 2| inches 

14. Ditto 2, ditto 

15. Ditto 3, ditto 

16. Ditto 4, ditto 

17. Ditto 5, ditto 

18. Ditto ditto, circular 

head, rise i inch to 
foot, 2^ inches 

19. Ditto ditto, J inch to 

foot, 21^ inches 



8. Ditto 

9. Ditto 
10. Ditto 



Labour 

from 

Benchl 

8. d. 



H 

4 

9 

6 








8 
4 



U 

9 

6i 

sl 



2 8 

3 3 

4i 

5i 

10 

7i 

H 



2 H 

3 4J 



Labour 
Fixed. 



s. 



d. 



4 

^ 

10 

7 




2 10 




2 Hi 

3 7J 



Labour I 
and Compkte. 



Nails. 
s, d. 



4J 

5 

1 
8 




3 5 

4 4 
6i 

1 



7 



11 

1 1 



3 7 

4 6 



8, d. 




H 

n 




4 6 




4 9 



5 9 



Saah-Frames. 
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m. 



Sash frames, deal cased, 
oak sunk sills, wains- 
cot pulley-pieces and 
beads, brass axle pul- 
leys, to hang double, 
2 inches . 

Ditto, circular head mea- 
sured square, 2 inches 

Ditto, circular on plan 
flat sweep, 2 inches . 

Ditto ditto, rise J inch 
to foot, 2 inches 

Ditto ditto, circular 
head, rise i inch to 
foot, 2 inches . 

Ditto ditto, J inch to 
foot, 2 inches . 

As item 20, 2^ inches . 

Ditto 21, ditto . 

Ditto 22, ditto . 

Ditto 23, ditto . 

Ditto 24, ditto . 

Ditto 25, ditto . 

Sash frames, deal cased 
oak sunk sills, Hon- 
duras mahogany pul- 
ley pieces and beads, 
brass axle pulleys, to 
hangdouble, 2 inches* 

Ditto, circular headmea- 
Bured square, 2 inches 

Ditto, circular on plan, 
flat sweep, 2 inches . 

Ditto ditto, rise ^ inch 
to foot, 2 inches 

Ditto ditto, circular 
head, rise i inch to 
foot, 2 inches . 



Laboiir 

from 

Bench. 

8, d. 



5 

1 3 

9 
11 

3 



3 

1 



6 
6 
5 



11 

1 1 
3 2 
3 9 



6 



1 4 

9i 

1 



3 11 



Labour 
Fixed. 

«. d. 



6 

1 s 

10 

1 

3 3 

4 

7 

1 7 
1 i 
1 
3 
4 



7i 

1 6 
lOJ 

1 1 



4 3 



Labour 

and 

Nails. 

«. d. 



7 

1 8 
1 
1 2 

4 

4 10 

8J 



2 
1 
1 
4 
5 




4 
4 
3 
1 



Si 

1 11 

1 H 



4 11 



Complete. 
«. d. 



1 5 

2 9 

2 1 

2 8 

6 2 



7 
1 
3 
2 
3 
6 
7 



2 

8 
3 

7 
2 
7 
8 



1 10 
3 2 

2 4 

2 11 



7 



* Vnunes with Honduras mahogany pulley stilea and \iMydB, saacoA «a'«^cn»»j<K 
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Joiner. 



Items. 

37. Ditto ditto, J inch to 

foot, 2 inches . 

38. As item 32, 2^ inches 

39. Ditto 33, ditto 

34, ditto 

35, ditto 

36, ditto 

37, ditto 

44. Pulley stiles tongued to 

linings, add per foot 
super 

45. Tongued beads, add jt?^ 

foot super 



40. Ditto 

41. Ditto 

42. Ditto 

43. Ditto 



Labour 

from 

Bmcb. 

«. d. 


Labour 
Fixed. 

t. d. 


Labour 

and 

Nails. 

«. d. 


4 6 


4 


9 


5 6 


7i 

1 6 

11| 

1 2 
4 1 



1 
1 
1 
4 


9 
6 


m 

2 2 
1 5 
1 7 
5 3 


4 7 


5 





5 10 


1 





1 


U 


1 





1 


u 



Complete 


B, 


d. 


8 





2 


3 


3 


10 


3 





3 


7 


7 


8 


8 


8 



IJ 

li 



Casement Frames. — Per foot mper. 



46. Wrought, rebated, and 

beaded fir frames ; 
oak sunk sills, throat- 
ed, and weathered for 
1^ inch casements, 
quarters 3x3 ins. 

47. Ditto ditto 3^ x 3 do. 

48. Ditto ditto 4x3 do. 

49. Ditto ditto 4 x 3 J do. 

50. Ditto ditto 4x4 do. 

51. Ditto for 2 inch case- 

ment quarters, 3| x 6 
ditto 
62, Ditto ditto 4x3 do. . 

53. Ditto ditto 4 x 3^ do. . 

54. Ditto ditto 4x4 do. . 

55. Cased frames of deal, 

oak simk sills, throat- 
ed and weathered with 
wainscot beads and 
stiles for 2 inch case- 
mentB • . « 


















li 

2 
2i 



3 
3f 



5 



2\ 

2| 

21 

3 

3i 










3 

^ 

4 
4J 



6i 



2i 

3 

3i 

3| 

3i 



3J 

4 

^ 

5^ 



n 






«l 





6 





6i 





7 





n 





n 





8 





8i 





9 



1 6 



Sash-Prames. 
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Items. 

56. Ditto do., circular head 

measured square 

57. Ditto ditto, circular 

. head, rise i inch to 
foot 

58. Ditto ditto, |- in. to foot 

59. Add to items 55, 56, 

57, 58, for mahogany 
beads and stiles 

60. Additional beads or 

grooves, per foot run . 

61. For 2^ in. casements, 

add to items 51, 52, 
53, 54 . . . 

62. Ditto, add to items 55, 

56, 57, 58 

63. Ditto, add to item 59 . 



Labour 

from 

Bench. 

t, d. 


Labour 
Fixed. 

8, d. 


Labour 

aud 

NailH. 

8, d. 


1 H 


1 


n 


1 11 


3 10 

4 4 


4 
4 




4 10 

5 4 


n 





u 


2 


1 







n 


1 





1-i 
-^4 


IJ 


li 
li 






2 


li 
2i 



Complete. 
8. d. 

2 10 



5 9 

6 9 



3J 
2 



2i 

3 
31 



Venetian YRAMEB.-^Fer foot super. 



64w Cased frames of deal, 
oak sunk siUs, brass 
cased pulleys to hang 
single, for 1^ in. 
sashes 

65. Ditto, to hang double . 

66. Ditto, for 2 in. sashes, 

to haug single . 

67. Ditto, to hang double . 

68. Ditto, circular on plan 

flat sweep 

69. Ditto ditto, rise ^ in. 

to foot 

70. Ditto dittos 2J in. with 

sashes, to hang dou- 
ble .... 

71. Ditto ditto, circular on 

plan, flat sweep 



4 

4| 


5 
5J 


6 
6J 


4J 
5 


5 
5J 


6J 
7 


7 


8 


10 


lOJ 


in 


1 1 


5f 


6i 


8i 


9 


10^ 


,1 Oi V 



1 
1 







1 2 

1 4 

1 8 

2 2 



1 6 



1 ^ 
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Joiner. 



Items. 

72. Ditto ditto, rise J in. 

to foot 

73. Palladian head, mea- 

sured square . 

74. Ditto ditto, circular on 

plan 

75. Add to items 64 to 67 

inclusive, for wainscot 
pulley pieces k heads 

76. Add to items 68 and 69, 

for ditto . 

77. Ditto, 70 fordo. 

78. Ditto, 71 and 72 for do. 

79. Ditto, 73 fordo. 

80. Ditto, 74 fordo. 

81. Ditto, 64 to 67 inclusive 

for mahogany pulley 
pieces and heads 

82. Ditto, 68 and 69 for do. 

83. Ditto, 70 fordo. 

84. Ditto, 71 fordo. 

85. Ditto, 73 fordo. 

86. Ditto, 74 for do. 

87. For double pulley stiles 

between side and cen- 
tre light, straight, add 

88. Ditto ditto, circular, add 



Labour 

from 

Bench. 

8, d. 
1 1 



IJ 

2\ 

li 

3 

li 

3 



3i 

4i 

1 3i 
1 
1 
1 



1 H 
1 If 



Ijaboxu* 
Fixed. 

8» d. 


Labour 

and 

Nails. 

8, d. 


1 

• 


• • 


1 H 


• 






*•• 

2J 









n 

2 

3i 

2 

3i 


3J 
2f 
4 
2| 
4 





1 
1 
1 
1 


3i 
H 

H 

4 


4J 

6 

1 5i 
1 6f 
1 5 
1 7 


1 
1 


U 

2 


1 2i 
1 2f 



Complete. 
8, d. 



2 6 



5 






7 





6 





8 





6 





8 





lOi 


1 


L: 


1 


11- r 


1 


11 


1 


11 


1 


11 


1 


3i 


1 


5:: 



Sashes. — Per foot super. 



89. Deal ovolo sashes, 1 J in. 

90. Ditto ditto, 2 do. 
^1. Ditto ditto, 2J do. 

92. Wainscot ditto, 1 J do. . 

93. Ditto ditto, 2 do. 

94. Ditto ditto, 2J do. 

95. Spanish mahogany do., 

IJ in. . . . 
M Ditto ditto, 2 do. 



2J 


3^ 


4 


3 


4 


5 


4 


5J 


6h 


3J 


4J 


51 


4 


5 


6 


5 


6J 


7J 


6 


7 


8| 


7 


8 


10 






7i 





8| 





10 





11 


1 


n 


1 


5 


1 


6 


2 






Saalieg. 
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Items. 

97. Spanish mahogany 

sashes, 2^ ins. 

98. Deal do., circular head 

measured square, 
1^ in. . 

99. Ditto ditto 2 in. 

00. Ditto ditto 2| do. . 

01. Wainscot, ditto, 1 J ins. 

02. Ditto ditto, 2 do. 

03. Ditto ditto, 2J do. . 

04. Spanish mahogany, do 
1^ ins. . 

05. Ditto ditto, 2 do. 

06. Ditto ditto, 2| do. . 

07. Deal circular on plan, 
i in. to foot, 1^ ins. 

Oa Ditto ditto, 2 do. 

09. Ditto ditto, 2i do. . 

10. Ditto, J in., l| do. . 

11. Ditto ditto, 2 do. . 

12. Ditto ditto, 2J do. . 

13. Wainscot, ^ in. 1 J do. 
U. Ditto ditto, 2 do. . 

15. Ditto ditto, 2J do. . 

16. Ditto, 1 in., l| do. . 

17. Ditto ditto, 2 do. . 

18. Ditto ditto, 2J do. . 

19. Spanish mahogany 
1 in., li do. . 

20. Ditto ditto, 2 do. . 

21. Ditto ditto, 2J do. . 

22. Ditto, 1 in., l| do. . 

23. Ditto ditto, 2 do. . 

24. Ditto ditto, 2 J do. . 

25. Deal circular, circular 
head, I in., 1| do. . 

26. Ditto ditto, 2 do. . 

27. Ditto ditto, 2J do. . 

28. Ditto, 1 in., U do. . 



Labour 

from 

Bench. 


Labour 
Fixed. 


Labour 
and ( 
Nailfl. 


8, d. 


«. 


d. 


8. d. 


8J 





10 


1 1 


10 





11 


1 1 


1 




1 


1 3J 


1 n 




H 


1 6 


1 Of 




^ 


1 3^ 


1 2 




3 


1 5 


1 3J 




4i 


1 7 


1 3i 




H 

g 1 


1 7 


1 6 




6,: 


1 9 


1 6J 




H 


1 lU 


6 





7 


84 


6| 





n 


94 


7| 





9 


lOJ 


8 





H 


11 


8i 





H 


HJ 


9f 


Hi 


1 oj 


^ 





74 


9 


8 





9 


11 


10 





Hi 


1 1* 


B\ 





94 


HI 


10 





11 


1 1 


1 


1 


14 


1 4 


8 





9 


10 


10 





11 


1 IJ 


1 1 


1 


2 


1 5 


11 


1 





1 14 


1 1 


1 


2 


1 H 


1 4 


1 


5i 


1 7^ 


2 11 


3 


2h 


3 8 


3 


3 


4: 


3 10 


3 U 


3 


5i 


4 


3 2^ 


3 


n 


4 2 [ 



Complete. 
8. d. 



2 6 



1 4 
1 6 

1 9 

1 11 

2 4 

2 10 

3 3 

3 6 

4 

llj 
1 

1 

1 

1 

1 

1 

1 

2 

2 

2 

2 



2 
3 
3 
3 
3 
4 

5 
5 
5 

6 



8 

5 



7 

H 


2 
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Joiner. 



Items. 

129. Deal circular, circular 

head, 2 ins. . 

130. Ditto ditto, 2 J do. . 

131. Wainscot, J in., 1^ do. 

132. Ditto ditto, 2 do. . 

133. Ditto ditto, 2J do. . 

134. Ditto, 1 in., l| do. . 

135. Ditto ditto, 2 do. . 

136. Ditto ditto, 2^ do. . 

137. Spanish mahogany 

i in., 1 J in. . 

138. Ditto ditto, 2i do. . 

139. Ditto ditto, 2| do. . 

140. Ditto, 1 in., l| do. . 

141. Ditto ditto, 2 do. . 

142. Ditto ditto, 2J do. . 

143. Deal circular head 

with chord bar to 
meeting rail, 1^ ins. 

144. Ditto ditto, 2 do. . 

145. Ditto ditto, 2| do. . 

146. Wainscot ditto, 1 J ins. 

147. Ditto ditto, 2 do. . 

148. Ditto ditto, 2^ do. . 

149. Spanish mahogany, 

do. IJ ins. 

150. Ditto ditto, 2 do. . 

151. Ditto ditto, 2J do. . 

152. Astragal and hollow 

add on straight 

153. Ditto ditto, on circular 

154. Lamb's tongue,or simi- 

lar bar straight, add 

155. Ditto ditto, circular, 

add 

156. Extra marginal bars, 

straight, add per foot 
run 

157. Ditto ditto, circular, 

add per foot run 



Labour 

from 

Bench. 

%. d. 



3 
3 
3 
3 
3 
3 
3 



4 


2 
4 
7 
9 



3 11 



3 
3 
4 
4 
4 
4 



1 
1 
1 
1 
1 

1 
1 
1 



6 
9 


3 
6 



1 



2 
4 
1 
3 
5 

5J 

7 



OJ 
1 



1 



H 



0: 



11 



Labour 
Fixed. 

t, d. 



3 9 

3 m 

3 2 



3 
3 
3 

4 
4 

3 
4 

4 
4 
4 



9 

3 

9 
1 
5 
3 

7 



4 11 



1 
1 
1 
1 
1 
1 

1 
1 



1 
3 
5 

5 

n 

7 
9 



1 11 

0} 

n 

li 

IJ 

1 

IJ 



Labour 

and 

Kails. 

8. d. 

4 4 
4 6 

3 10 

4 1 



4 
4 
4 
5 



4 
6 
9 




4 4 

4 9 

5 2 

4 11 

5 4 

6 9 




1 11 

2 1 
2 3J 

1 

2J 

li 

\i 



li 



Complete 
8, d. 



6 


2 


6 
5 


6 


5 


10 


6 


2 


6 


8 


7 





7 


4 


6 


2 


6 


10 


7 


6 


7 


2 


7 


10 


8 


6 


1 


8 


2 





2 


4 


2 





2 


10 


3 


9 


3 


8 


4 





4 


4 









2 



2i 



li 



2} 3 



Sashef. 
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Sashes fob Shop 



Items. 



158. Deal ovolo, 1| ins . 

159. Ditto ditto, 2 do . 

160. Wainscot astragal 

1^ in. . 

161. Ditto ditto, 2 do. . 

162. Spanish mahogany, lijr 

ins. 

163. Ditto ditto, 2 do. . 

164. Ditto ditto, 2| do. . 

165. Deal, 2 inch circular 

on plan, flat sweep . 

166. Ditto ditto, j^ in. to 

foot 

167. Ditto, quick or ellip- 

tical comers . 

168. Ditto, circular head 

measured square 

169. Ditto, circular circu- 

lar head 

170. Ditto, add, if 2 J ins. . 

171. Wainscot, 2 inch cir- 

cular on plan, flat 
sweep 

172. Ditto ditto, J in. to 

foot 

173. Ditto, quick or ellip- 

tical comers . 

174. Ditto, circular head, 

measured square 

175. Ditto, circular circu- 

lar head 

176. Spanish mahogany, 

circular on plan, flat 
sweep, 2 ins. . 

177. Ditto ditto, 2i ins. . 

178. Ditto ditto, i inch to 

foot 2 ins. 

179. Ditto ditto, 2 J ins. . 



i'RONTS.- 


-Per foot 


super. 




Labour 
from 
Bench. 
8, d, 

3 

^ 


Labour 
Fixed. 

8, d. 
3i 
4 


Labour 

and 

Nails. 

8, d. 

4i 
5 


Coaiptot:. 

». d. 
8 
9 


6 
6 


6 

7 


7 
8 


1 n 

1 3 


7 
8 
9 


8 
9 
10 


9 

10 

1 1 


1 9\ 

2 1 

2 4 


5 


6 


7 


1 IJ 


6 


7 


8 


1 3i 


1 n 


1 3J 


1 6 


2 2 


105 


1 oj 


1 2 


l' 8 


2 9 
Of 


3 1 
1 


3 8 
li 


5 4 
2i 


8 


9 


10 


1 8 


10 


11 


1 oj 


2 2 


1 2J 


1 5 


1 8 


3 4 


1 1 


1 3 


1 6 


2 9 


3 6 


3 10 


4 6 


7 


10 

1 


11 

1 1 


1 2 
1 4 


2 9 

3 3 


1 oi 

1 2^ 


1 n 

1 4 


1 7 


3 6 
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Joiner. 



Items. 

180. Ditto ditto, quick or 

elliptical comers, 2 
ins. 

181. Ditto ditto, 2J ins. . 

182. Ditto ditto, circular 

bead, measured 
square, 2 ins. . 

183. Ditto, 2 J ins. . 

184. Eetums for each break 

underbreastsuromer, 
add 



Labour 
from 
Bench. 
8. d. 



I 5i 



1 4 
1 5 



3 



Labour 
Fixed. 

9, d. 



1 8 
1 10 



1 6i 
1 8 



4 3 



Labour 

and 

Nails. 

8, d. 



1 11 

2 2 



1 9i 

2 



5 



Complete. 

8m d. 



4 2 

5 4 



3 8 

4 4 



7 6 



Per foot run. 



185. Deal cant bar, 2 ins. . 

1 86. Ditto ditto, angle2 ins. 

187. Wainscot cant bar,2ins. 

188. Ditto ditto, angle, 2ins. 

189. Mahogany cant bar, 

2 ins. 

190. Ditto ditto, angle 2 ins. 

191. Add, if astragal, 2 ins. 

192. Add, if lamb's tongue 

or gothic, 2 ins. 

193. Guard or angle bead 

deal, straight, 2 ins. 

194. Ditto ditto, circular, 

2 ins. . 

195. Do. wainscot, straight, 

2 ins. . 

196. Ditto ditto, circular, 

2 ins. 

197. Mahogany, straight, 

2 ins. . 

198. Ditto ditto, circular, 

2 ins. 



5 
7 
7 
8 


6i 
8i 
81 
9^ 


7h 
9J 
9i 
lOf 


8 
9 
1 


9J 
lOi 
li 


11 

1 Oi 
l| 


2 


2i 


3J 


1 


li 


IJ 


2 


2J 


3 


n 


2 


2i 


3 


4 


5 


2 


2i 


3 


4 


5 


6 






11 


1 


1 


1 


H 


1 


7 


1 


n 


1 


10 





2 



4J 
2 



4 






4 





8 





6 


1 






Bashes and frames. 
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Sashes and FBAMsa — Per foot super. 



Items. 

199. 



200. 
201. 

202. 
203. 
204. 

205. 
206. 
207. 

208. 
209. 
210. 



211. 
212. 
213. 

214. 
215. 
216. 

217. 
218. 
219. 



220. 



Deal cased frames, oak 
sunk sills, 1^ in. 
OYolo sashes, single 
hung brass cased 
pulleys, iron weights, 
and best white lines 

Ditto ditto, 2 ins. 

Ditto do., double hiuig 
1^ ins. . 

Ditto ditto, 2 ins. 

Ditto ditto, 2j^ ins. 

Circular on plan, flat 
sweep, 1^ ins. 

Ditto ditto, 2 do. 

Ditto ditto, 2| ins. 

Ditto, 1 inch to foot 
1^ ins. . 

Ditto ditto, 2 ins. 

Ditto ditto, 2 J do. 

Ditto, circular head, 
measured square, IJ 
mcnes . 

Ditto ditto, 2 ins. 

Ditto ditto, 2 J do. 

Ditto circular circular 
head, ^ in. to foot 

Ditto ditto, 2 do. 

Ditto ditto, 2\ do. 

Ditto ditto, 1 inch to 
foot, 1^ ins. . 

Ditto ditto, 2 do. 

Ditto ditto, 2J do. 

Ditto, straight and cir- 
cular spandrills and 
top rails, square in- 
side, 1 finches 

Ditto ditto, 2 do. 



Labour 

from 

Bench. 

8, d. 













5 
6 

7 



9 

10 

1 

11 

1 
1 2 



1 

1 
1 

3 

4 
4 

4 
4 
4 10 



4 
5 

7 

8 
4 
6 

4 

8 



1 1 
1 3 



Jjiiboiir 
Fizod. 

9m d. 



6 
7 

^i 

n 

8| 
11 



1 
1 

1 
1 
1 



1 
1 
1 





H 


2 

6 

7 



4 2 

4 10 

5 

4 10 

5 2 
5 5 



1 3 
1 5 



Ijahniir 
nml 
NuilH. 
8, d. 



n 

9 

8i 
9i 
11 



1 
1 
1 

1 
1 
1 



1 
2 
2 

4 
5 
6 

5 
6 
6 



1 

n 
4 

5 
8 



9 

3 

9 
9 


9 

3 



Complete. 
8. d. 



1 
1 

1 
1 
1 

2 
2 
2 

2 
3 
3 



2 
3 
3 

7 9 

8 3 
8 8 

8 9 

9 3 
9 8 



1 6 
1 9 



2 5 
2 10* 
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Joiner.— Sashes and Frames. 



Items. 

221. 
222. 

223. 

224. 
225. 



226. 

227. 
228. 
229. 



230. 
231. 
232. 

233. 
234. 
235. 

236. 
237. 
238. 



239. 
240. 
241. 

242. 
243. 



Ditto ditto, 2i do, . 

Ditto, chord-bar to 
meeting rail, 1^ ins. 

Ditto ditto, 2 do. 

Ditto ditto, 21- do. . 

Frames, deal cased, oak 
sunk sills, wainscot 
pulley pieces, and 
beads, IJ in. wains- 
cot, astragal sashes, 
brass axle pulleys, 
patent lines, single 
hung, 1^ ins. 

Ditto ditto, double 
hung 11 ins. . 

Ditto ditto, 2 do. 

Ditto ditto, 2J do. . 

Ditto, circular head, 
measured square, H 
inches . 

Ditto ditto, 2 do. 

Ditto ditto, 2J do. 

Ditto, circular on plan 
flat sweep, 1^ ins. 

Ditto ditto, 2 do. 

Ditto ditto, 2 J do. 

Ditto, i inch to foot 
H inch . 

Ditto ditto, 2 do. 

Ditto ditto, 2i do. 

Ditto, circular on plan, 
and circular head, 
flat sweep, l^ ins. . 

Ditto ditto, 2 do. 

Ditto ditto, 2i do. . 

Ditto ditto, 6 ins. to 
foot, 1^ inch . 

Ditto ditto, 2 do. 

Ditto ditto, 2 J do. . 



Labour 

ftt>m 

Bench. 

8. d, 

1 5 



1 
1 
1 



6 

7 
9 



8 

9 

10 

1 



1 9 

1 lOJ 

2 1 



1 
1 
1 

1 
1 
1 




1 
4 

3 
5 

8 



4 10 

5 4 
5 7 



5 
5 



5 

8 



5 11 



Labour 
Fixed. 

8, d, 

1 n 

1 8 

1 9 

2 



10 

11 

1 
1 2i 



2 
2 
2 

1 
1 




2 
5 

2 
4 



1 7i 



1 
1 
2 



5 
8 




5 
5 7 
5 11 

5 8 
o 11 

6 3 



Laboxir 

and 

Nails. 

8. d, 

2 



2 1 
2 2 
2 6 



1 



1 
1 
1 



1 
2 
5 



2 
2 
3 

1 
1 
1 11 



6 
9 
1 

5 

7 



1 9 

2 1 
2 6 



6 

6 8 

7 1 

6 9 

6 10 

7 3 



Complete. 
8. d, 

3 3 



2 10 

3 4 
3 9 



2 3 



2 


5 


2 


8 


3 





4 


4 


4 


8 


5 


4 


3 





3 


7 


4 





3 


10 


4 


4 


4 


10 


9 


6 


10 


6 


11 





10 


8 


11 


6 


12 






Sashei and Framef . 
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Items. 

244. Ditto, straight and cir- 

cular spandrills and 
top rails, head square 
inside, 1^ inch 

245. Ditto ditto, 2 do. 

246. Ditto ditto, 2^ do. . 

247. Ditto, chord bar to 

meeting rail, H inch 

248. Ditto ditto, 2 do*! 

249. Ditto ditto, 2J do. . 

250. Frames, deal cased, oak 

simk sills, mahogany 
beads and pulley 
pieces, 1^ in. Spanish 
mahogany astragal 
sashes, brass pulleys, 
and patent lines, sin- 
gle himg, li inch . 

251. Ditto ditto, double 

hung, 1 inch . 

252. Ditto ditto, 1^ do. . 

253. Ditto ditto. 2 do. 

254. Ditto, circular head 

measured square, 1 
inch 

255. Ditto ditto, 1^ do. . 

256. Ditto ditto, 2 do. 

257. Ditto, circular on plan, 

flat sweep, 1 J inches 

258. Ditto ditto, 2 do. 

259. Ditto ditto, 2J do. . 

260. Ditto ditto, J in. to 

foot, 1 J in. 

261. Ditto ditto, 2 do. . 

262. Ditto ditto, 2J do. . 

263. Ditto, circular on plan, 

and circular head, 
i in. to foot, H in, . 

264. Ditto ditto, 2 do. 



Laboiir 

fh>m 

Bench. 

8, d. 



1 0| 

1 11 

2 1 

1 21 



2 
2 



1 
1 
1 

1 
1 
1 

1 
1 



1 
3 



9 

11 

1 1 
1 2 



2 
3 

4 

3 
5 

7 

6 
7 



1 9 



5 6 



Labour 
Fixed. 

8. d. 



2 
2 
2 

2 
2 
2 



1 
1 
1 



2 
3 
5 

2 

4 

7 



11 

1 1 
1 3 
1 5 



4 
6 
8 



1 6 
1 8 
1 10 



1 9 

1 10 

2 1 



5 10 

6 



Labour 

and 

Nails. 

8, d. 



2 7 

2 8 
2 10 



1 
1 
1 



1 
2 
2 

2 
2 
2 



5 



2 

2 9 

3 1 



1 2 



4 
6 
8 



2 10 

3 
3 1 



9 

3 

2 

4 

7 



6 10 

7 1 



Complete. 
8. d. 



4 4 
4 7 
4 11 

4 8 

5 2 
5 8 



3 1 



3 
3 

4 



5 
9 

4 



5 1 
5 3 

5 9 

4 5 
4 9 

6 5 

4 10 

5 6 
G 6 



11 
11 10 
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Joinflr.--fiaAhef and Frames. 



Items. 

265. 
266. 
267. 
268. 
269. 



270. 
271. 
272. 

273. 
274. 
275. 

276. 



277. 



278. 



279. 



280. 



281. 



Ditto ditto, 2J do. 

Ditto, J in. do., 1^ in. 

Ditto ditto, 2 do. 

Ditto ditto, 2 J do. 

Ditto, straight and cir- 
cular spandrills and 
top rails, head square 
inside, 1^ in. . 

Ditto ditto, 2 do. . 

Ditto ditto, 2^ do. . 

Ditto, chord bar to 
meeting rail, 1^ do. 

Ditto ditto, 2 do. . 

Ditto ditto, 2J do. 

Ditto, add for margin 
lights 

As item 251, but with 
Honduras sashes 
IJ ins. . 

If Honduras sashes, 
deduct from items 
252 to 264, mclusive 

If Honduras sashes, 
deduct from items 
265 to 270, mclusive 

If Honduras sashes, 
deduct from items 
271 to 276, inclusive 

For lamb's tongue, 
Gothic, and other 
similar moulded 
bars, add 

Ditto, add for margin 
lights . 



Labour 
from 
Bench. 
8, d. 



5 
5 

6 

7 



2 

2 

2 





9 
8 
4 
1 



2 2 
2 3 
2 4 



3 
4 
5 

H 



7^ 



n 



2i 



2 



OJ 

U 



Labour 
Fixed. 

8. d. 

6 3 
6 2 

6 10 

7 6 



2 7 
2 8 

2 9 



2 5 
2 7 

2 9 



If 



9 



2 



3 



2J 



OJ 
li 



Labour 


1 


uid 


Nails. 


8. 


d. 


7 


5 


7 


6 


8 


3 


9 






3 1 

3 2 

3 3 

2 11 

3 2 
3 5 

2i 



I 



2 



3 



2J 



Of 
If 



Complete. 

s. d. 
12 9 

12 6 

13 6 

14 8 



5 
5 
5 

5 
5 

6 



2 
5 
9 

4 

8 
4 



4 



2 ^ 



5 



8 



6\ 



1 
3J 



Casementi and Framei. 



Casbments, Palladian and Venetian Sashes and Frames. 



Ter foot mper. 



Items. 



282. Deal ovolo, hung, Hin. 

283. Ditto ditto, 2 "'do. 

284. Ditto ditto, 2^ do. 

285. Ditto, add if margin 

lights . 

286. Wainscot ovolo, hung, 

Ij^ in. . 

287. Ditto ditto, 2 do. . 
2SS. Ditto ditto, 2J do. . 

289. Ditto, add if margin 

lights . 

290. Hondiu'as mahogany 

ovolo, hung, 1 J in. . 

291. Ditto ditto, 2 do. . 

292. Ditto ditto, 2^ do. . 
293.. Ditto, add if margin 

lights . 

294. Spanish mahogany 

ovolo, hung, 1^ in. . 

295. Ditto ditto 2 do.. 
^Q. Ditto ditto 2J do. . 

297. Ditto, add if margin 

lights . 

298. Deal, in two heights, 

add 

299. Wainscot ditto ditto . 

300. Honduras mahogany 

ditto ditto 

301. Spanish ditto ditto . 

302. Items 284 to 302, in- 

clusive, if circular on 
plan, flat sweep, add 
half to any of them 



Labour 
from 
Bench. 

8, d, 

3 

^ 

4 

1 

4i 

4f 

5J 

U 

4f 

5| 

gI 

If 

6 

7 

8 

2 

1 

If 

2 



Labour 
FUod. 

8. d. 

4 


Labour 

iind 

Nailtf. 

8. d. 

5 


U 
5^ 


5J 
Ci 



U 

5i 

6 

7 

n 

5f 

6i 

8 

2 

7 

8 

9 

2i 

n 

2 

2i 

3 



IJ 

G| 

7J 

9 

2 

7i 

8| 

9-J 

2f 




lOJ 

3 

2 

2J 

3 

3J 



Complete. 
8. d. 

11 

1 1 

1 3 

2 

1 C 

1 1^ 

1 11 

3 



1 

1 
o 



7 
9 
1 



5 



2 
2 
3 



4 
9 
3 



6 








3 

4 



4i 
5 



¥. 1 



Joiner —Caaemttnti and Framw. 



303. Items 248 to 302, in- 

cluBiTe, if circular on 
plan, i in. to foot, 
double any of them 

304. Afitragal and hollow, 

add . . . 

305. Gothic, lamb's tongue, 

or similar bar, add , 

306. AHtragal and hollow, 

with bcTelled bars to 
the rebate, add 

307. Extra rebated, beads, 

edges, or grooTes, in 

deal, }>o- foot run . 

306. Ditto iu wainscot, do. 

309. Ditto, HonduraB ma- 

hogany . 

310. Ditto, Spanish maho- 

gany, ditto 

311. Deal-cased Venetian 

framea,oak sunk eills, 
\\ iu. ovole sashes, 
brasa pnlleya, double 
bung, best lines and 
weights, 1 \ i.i. 

312. Ditto ditto, 2 do. . 

313. Ditto ditto, 2J do. . 

314. Ditto, Falladian head 

measured square, 
IJin. . . . 

315. Ditto ditto, 2 do. . 

316. Ditto ditto, 2J do. . 

317. Ditto, circiilar on plan, 

flat sweep, 1^ in. . 

318. Ditto ditto, 2 do. . 

319. Ditto ditto, 2^ do. . 

320. Ditto, A inch to foot, 

Uin. . . . 

321. Ditto ditto, 2 do. 



frran 
Bmcli. 
8. d. 


«. d. 


.. d. 


OJ 


Oi 


Oi 


0-i 


Oi 


IJ 


1 


1 


1} 


Oi 
0^ 


OJ 
1 


1 
IJ 


1 


li 


u 


l\ 


n 


2 


Gi 
7} 
8j 


8 
9 

io| 


10} 

111 

1 1 


1 3} 
1 5 
1 G 


1 6 
1 7 

1 H 


1 9 

1 10 

2 


n 

91 
Uj 


n 

111 

1 2 


11 

1 1 
1 i 


9 
11 


104 

1 1 


1 1 
1 4 



Casements and Frames. 
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us. 

2. Ditto ditto, 2 J do. 

3. Ditto, chord bar to 

meeting rail, 1|^ in. . 

4. Ditto ditto, 2 do. 

5. Ditto ditto, 2 J do. 

6. Circular Palladian bead 

measured square, 1| 
inch 

7. Ditto ditto, 2 do. 

8. Ditto ditto, 2J ditto . 

9. Ditto ditto, with cbord 

bar to meeting rail, 
IJ in. . . . 

0. Ditto ditto, 2 do. 

1. Ditto ditto, 2J do. 

2. Ditto, add for hollow 

and astragal 

3. Deal cased Venetian 

frames, wainscot pul- 
ley pieces, beads, and 
muntons, 1^ wains- 
cot astragal sashes, 
brass ptdleys, and 
patent lines, double 
hung, 1 J in. 

4. Ditto ditto, 2 do. 

5. Ditto ditto, 2^ do. 

6. Ditto, circular on plan, 

flat sweep, 1| inch . 

7. Ditto ditto, 2 do. 

8. Ditto ditto, 2| do. 

9. Ditto J inch to foot, 1|^ 

in. . 

0. Ditto ditto, 2 do. 

1. Ditto, 2 J do. 

2. Ditto Palladian head 

measured square, 1^ 
inch 

3. Ditto ditto, 2 do. 



Labour 

from 

Bench. 

s, d, 
1 1 



1 
1 

1 



6 

7 
8 



4 2 
4 4 
4 6 



4 8 

4 10 

5 

Oi 





11| 

4 

1 H 



1 6i 
1 71 



Labour 
Fixed. 

^. d. 

1 3i 

1 9 
1 lOJ 



4 7 

4 10 

5 1 



5 



1 
1 

1 
1 



1 

4 

7 



Oi 



lOj 

lU 

1 o| 

11 



U 

4" 

1 
3J 



1 6 
1 8 

1 H 



Labour 
and 

Nails. 

8. d. 

1 7 

1 11 

2 1 
2 3 



5 5 

5 9 

6 1 



5 11 

6 3 

6 7 

1 



2 
3i 

1 
3^ 

6i 
3^ 
9i 



2 

2 2J 



Comploto. 

4 1 



3 5 
3 8 
3 11 



8 3 

8 9 

9 3 



9 6 

10 

10 6 

U 



2 11 

3 2 
3 6 

3 9 

4 4 

5 

4 8 

5 4 

6 



3 6 
3 11 



Joiner.— Cansent* aad VnmeB. 



344. Ditto ditto, 21 da . 

345. Ditto ditto, with chorf 

bar to meeting rail, 
1| inch , 

346. Ditto ditto, 2 do. 

347. Ditto ditto, 2J do. . 

348. Ditto, circular Palla- 

dian head, measored 
square, 1| inch 

349. Ditto ditto, 2 do. 

350. Ditto ditto, 2J da . 

351. Ditto ditto, with chord 

bar to meeting rail, 
1^ inch . 

352. Ditto ditto, 2 da 

353. Ditto ditto, 2^ do. . 

354. Item, 334, if Spanish 

mtUiogany, astragal 
Bashes, 1^ inch 

355. Ditto, 335, ditto ditto, 

2 inches . 

356. Dittu, ;i;5C, ditto ditto, 

357. Ditto, 337 to 348, in- 

cluaive, if Spanish 
mahogany, astragal 
saahes, add 

358. Ditto, 349 to 364, in- 

tliisive, ditto, add . 

359. For Ootliit;, lamb's 

tongue, or other 
similar moulded bar, 
add . . . 

360. For bevelled bar to 

rebate, add 



from 

s. d. 
1 8i 


Fixed. 
a, d. 
I 11 


labour 
and 

s. d. 

2 5 


Complcta. 
s. rf. 

4 4 


I 10 

1 11 

2 


3 01 
2 2 
2 3J 


2 5 

3 7 
2 9 


4 4 

4 9 

5 2 


4 7 

4 10 

5 1 


5 

6 4 

5 8 


5 10 

6 3 
6 8 


9 
9 9 
10 7 


5 1 
5 4 

5 7 


5 6 

5 10 

6 2 


e 4 

6 9 

7 2 


U 

11 9 

12 7 


11 


1 IJ 


1 4 


3 7 


1 


I 2i 


1 5i 


3 10 


1 1 


1 3J 


1 7 


4 2 


3^ 


4 


6 


11 


8 


9 


10 


1 5 


OJ 
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Sktliohtb, Fanlight Fbakbs, Dado, ice 



361. Skylights, deal otoIo, 

or bevelled bar, 1 ^ ia 

362. Ditto ditto, 2 do. 

363. Ditto ditto, 2^ do. 

364. Ditto ditto, 3 do. 

365. Ditto, if irregular on 

plan, IJ iucli . 

366. Ditto ditto, 2 in. 

367. Ditto ditto, 2J do. . 

368. Ditto ditto, 3 do. 

369. Ditto, oak orolo, 2 in. 

370. Ditto ditto, 2J do. . 

371. Ditto ditto, 3 do. 

372. Ditto ditto, 3J do. . 

373. Ditto, if irregular on 

plan, 2 ins. 

374. Ditto ditto, 2^ do. . 

375. Ditto ditto, 3 do. 

376. Ditto ditto, 3J da . 

377. Ditto, antragal and 

hollow hx deal, add . 

376. Ditto ditto, in oak, 

add . . . 

379. For hipped angles in 

■deal, per frjoi run 

380. Ditto ill oak, do, 

381. Fanlight frame, deal 

square, framed, 1 J in. 

382. Ditto ditto, 2 do. 

383. Ditto ditto, 2^ do. 

384. Ditto, vith eemi-head 

measured square, 1^ 
inch 

385. Ditto ditto, 2 do. 

386. Ditto ditto, 2J da 

387. Ditto, with elliptical 

head measured 

square, IJ inch 
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* d. 
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Joiner.— SkyliglitB, &c. 



Items. 

388. Ditto ditto, 2 do. 

389. Ditto ditto, 2J do. . 

390. Ditto, if circular on 

plan, the items 382 
to 390 inclusive, are 
to be doubled. 

391. Dado, deal, keyed 

i inch . 

392. Ditto ditto, 1 do. 

393. Ditto ditto, 1 J do. . 

394. Ditto, circular on plan, 

flat sweep, f in. 

395. Ditto ditto, 1 do. 

396. Ditto ditto, U do. . 

397. Ditto ditto, quick 

sweep, i in. . 

398. Ditto ditto, 1 do. 

399. Ditto ditto, U do. . 

400. Ditto, wreathed to 

stairs, j- in. . 

401. Ditto ditto, 1 do. 

402. Ditto ditto, U do. . 

403. Ditto scribed and 

raking to steps, add . 

404. Ditto, ploughed and 

tongued, add . 

405. Ditto, feather-tongued, 

add 

406. Dado grounds, narrow, 

per foot run . 

407. Ditto, circular, flat 

sweep, ditto . 

408. Ditto, quick sweep, 

ditto 

409. Cuttings, circular, do. 

410. Ramps or rails, ditto, 

ditto 

411. External angles, 

mitred, each . 
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8, d, 
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Baok-Liniags, fto. 
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Items. 

412. Circular curbs in two 

thicknesses, splayed, 
of 1 J in. deal, per 
foot run, 

413. Ditto ditto, of IJ in. 

deal, ditto 

414. Ditto ditto, of 2 in. 

deal do. . 

415. Ditto ditto, of 2i in. 

deal, ditto 

416. Elliptical ditto, add to 

items 413 to 416 
inclusive, ditto 



Labour 
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Bench. 

8, d. 


Tjabour 
Fixed. 

8. d. 


Labour 

and 

XaiU. 

t. d. 
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8. d. 
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Backs, Back-Linings, Elbows, and Soffites — 

Per foot super. 



417. 



418. 
419. 
420. 

421. 
422. 
423. 
424. 
425. 
426. 

427. 
428. 



Plain keyed or framed, 
square window backs 
only, 1 in. . 

Ditto ditto, li do. 

Ditto ditto, IJ do. 

Bead, butt or moulded, 
IJ in. . 

Ditto ditto, IJ do. 

Bead flush, 1^ do. 

Ditto ditto, 1^ do. 

Beed flush, 1^ in. 

Ditto ditto, 1|^ do. 

Bolection moulded, 1^ 
inch 

Ditto ditto, IJ in. 

Items 418 to 428 in- 
clusive, if circular on 
plan,flat sweep, to be 
increased by one half 
respectively . 
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Joiner.-^Blbows, Soffltes, &c. 



Items. 
429. 



430. 



431. 
432. 
433. 
434. 
435. 
436. 
437. 
438. 
439. 

440. 
441. 

442. 



443. 
444. 

445. 
446. 

447. 

448. 
449. 

450. 
451. 



Items 418 to 428 in- 
clusive, if circular on 
plan, and rise ^ inch 
to foot, to be doubled 
respectively . 

Deal framed back 
linings, two panels 
square, 1 in. . 

Ditto ditto, li do. 

Ditto ditto, IJ do. 

Ditto, bead butt, 1 in. 

Ditto ditto, li do. 

Ditto ditto, 1|^ do. 

Ditto, bead flush, 1 do 

Ditto ditto, IJ do. 

Ditto ditto, 1 J do. 

Ditto, for every extra 
panel, add 

Ditto, for splayed, add 

Ditto, if not tongued, 
deduct . 

Deal backs and elbows, 
plain keyed, per foot 
swper,j 1 inch . 

Ditto ditto, li inch . 

Ditto, square framed, 
1 inch . 

Ditto ditto, IJ inch . 

Ditto, bead butt or 
moulded, IJ inch . 

Ditto, bead flush, do. . 

Ditto, reed flush, do. . 

Ditto, bolection mould- 
ed, do. . 

Ditto, aplayed, add, do. 

Deal square framed 
sofi&te, one edge cir- 
cular, 1^ inch 



Labour 
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Elbowif Soflteti fto. 
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Items. 

452. Ditto, bead butt or 

moulded, do. . 

453. Ditto, bead flush, do. . 

454. Ditto, reed flusli, do. . 

455. Ditto, bolectionmould- 

ed, do. . 

456. Ditto, to item 452 to 

456 indusiye, if 
splayed, add, do. . 

457. Ditto, circular, two 

edges, li inch 

458. Ditto, bead butt or 

moulded, do. . 

459. Ditto, bead flush, do. . 

460. Ditto, reed flush, do. . 

461. Ditto, bolection mould- 

ed, do. . 

462. Ditto, to items 458 to 

462 inclusive, if 
splayed, add, do. 

463. Deal plain circular 

soffites, backed and 
grooyed, do. . 

464. Ditto, semicircular, 

moulded soffite, in 
two panels, rails ve- 
neered, do. . 

465. Ditto, if flowing, add . 

466. Ditto, bolection mould- 

ed, add, do. . 

467. Ditto, beaded, add per 

foot run, do. . 

468. Ditto, capping backs, 

do. 

469. Ditto, tonguing, do. . 

470. Ditto, tongued elbow 

caps, each 
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Complete. 
8. d. 
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Joiner.— Boxings. 



Boxings— .-Per /oo^ super. 



Items. 

471. Deal, splayed, 1 inch . 

472. Ditto ditto, U do. . 

473. Ditto ditto, l| do. . 

474. Ditto, proper boxings, 

1 inch . 

475. Ditto ditto, U do. . 

476. Ditto ditto, IJ do. 

477. Ditto, circidar on plan, 

flat sweep, head only 
to be measured, 1 in. 

478. Ditto ditto, li do. . 

479. Ditto ditto, 1^ do. . 

480. Ditto, \ inch to foot, 

1 in. . 

481. Ditto ditto, U do. . 

482. Ditto ditto, l| do. . 

483. Ditto, boxings for 

sashes or for sliding 
shutters, double- 
hung, grooved, bead- 
ed, &c., 1 inch, per 
foot run . 

484. Ditto ditto, li in. do. 

485. Ditto ditto, 1 J in. do. 
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Per foot sujyer. 



486. Ditto, grooved head 

andrailto do.,beaded 

487. Deal boxing shutters, 

clamped flaps, i in. 

488. Ditto ditto, 1 do. 

489. Ditto ditto, li do. . 

490. Ditto ditto, 1 J do. . 

491. Ditto, square framed, 

two panels, 1 in. 

492. Ditto ditto, U do. . 

493. Ditto ditto, l| do. . 
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BoziDga. 



494. Ditto ditto, sqnaro and 
moulded or bead 
butt, 1 inch . 

195. IHtto ditto, 11 do. . 

496. Ditto ditto, IJdo . 

497. Ditto, square and bead 

flush, 1 iu. . 

498. Ditto ditto, li do. . 

499. Ditto ditto, 1 j da . 

500. Ditto, sqiuire and reed 

flush, 1 in. . 

501. Ditto ditto, li do. . 

502. Ditto ditto, U do. 

503. Ditto, bead flush and 

bead butt, 1 in. 

504. Ditto ditto, li do. . 

505. Ditto ditto, l| do. . 
. 506. Ditto, to items 488 to 

£06 incluBive, if in 
two tiers, add 

507. Ditto, for bolection 

moulding, add 

508. Ditto, for every extra 

panel, add 

509. Ditto, for every extm 

tier, add 

510. Ditto add for plugging 
510».Ditto, back-flaps, if 

more than two on 
each aide, to be extra, 
eacJi, fier fofit -mi/fr. 

511. Ditto, reeds and astra- 

gals, mitred, round 
panels, pw/oo( nw. 

512. Ditto, itoma 488 to 

512 incluaive, if cir- 
cular on plan, flat 
eweep,to be increased 
1^ ooe-faalf respec- 
tively. 
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Joiaer.— Boziii^. 



513. Ditto ditto, if J in. to 
be doubled. 

5H. Ditto ditto, if qaick 
circular, or elliptio!il 
comers, to be allowed 
two-and-a-}ia!f timea. 

515, Deal enclosures for 
Bhntters, fiamed, 
square, 1 inch 

616. Ditto ditto, U do . 

517. Ditto ditto, ij do. . 

518. Ditto ditto, 2 do. 

519. Ditto, bead butt or 

moulded, 1 in. 

520. Ditto ditto, li da . 

521. Ditto ditto, Ij do. . 

522. Ditto ditto, 2 do. 

523. Ditto, bead fluab, 1 in. 

524. Ditto ditto, Udo. . 

525. Ditto ditto, \\ da . 

526. Ditto ditto, 2 do. . . 

527. INtto,boleotion mould- 

ed, add, 1 iiL . 
628. Ditto ditto, li do. . 
529. Ditto ditto, \\ do. . 
630. Ditto ditto, 2 da 

531. Deal moulded stall- 

board, 2 in. . 

532. Ditto ditto, ^ da . 

533. Ditto ditto, 3 da 

534. IMtto ditto, 3^ do. . 

535. Ditto ditto, circular 

on plan, flat sweep, 
2 in. 

536. Ditto ditto, 2i da . 

537. Ditto ditto, 3 da 

538. Ditto ditto, 3i do. . 

539. Ditto ditto, J in. to 

foot, 2 in. 
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Slntten. 
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Ditto ditto, 2^ in. 
Ditto ditto, 3 do. 
Ditto ditto, 3i do. . 
Ditto, mitred angles, 

and quick comers, 

eocA, 2 in. 
Ditto ditto, 2i do. . 
Ditto ditto, 3 do. 
Ditto diito, 3j^ do. 



lAbour 
from 

Benoh. 
8. d. 

8 


Iiabour 
Fixed. 

(. d. 
11 


9 
10 


1 OJ 
1 2 


6 

7 


H 

11 


8 
9 


1 OJ 
1 2 



Labour 

and 
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Complete. 
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Shutters — Per foot supper. 



Infiide deal shutters, 

square, 2 or 3 panels, 

1 in. 
Ditto ditto, \\ do. 
Ditto ditto, 1^ do. 
Ditto, bead butt and 

square, 1 in. . 
Ditto ditto, \\ do. 
Ditto ditto, \\ do. 
Ditto, bead flush and 

square, 1 in. . 
Ditto ditto, li do. 
Ditto ditto, IJ do. 
Ditto, three reed, flush 

and squaf e, 1 in. 
Ditto ditto, 1^ do. 
Ditto ditto, 1 J do. 
Ditto, bead flush and 

bead butt, 1 in. 
Ditto ditto, li do. 
Ditto ditto, 1^ do. 
Ditto, reed flush and 

bead butt, 1 in. 
Ditto ditto, IJ do. 
Ditto ditto, 1 J do. 
Ditto, to items 548 to 

565 inclusive, if four 

panels high, add 
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Joiner.— Shntten. 






566. Ditto for every extra 

panel higb, add 

567. Deal grooTea for shut- 

tere, per foot run . 
668. Oak ditto ditto ditto . 

569. Slifling shutters, deal, 

Bquare, two panela, 
hung with weights 
and lines, per foot 
super., 1 in. . 

570. Ditto ditto, IJ do. . 
671. Ditto ditto, 1 j do. . 

572. Ditto, bead butt or 

moulded, and square, 
1 in. . 

573. Ditto ditto, U do. 

574. Ditto ditto, ij do. 

575. Ditto, bead flush and 

square, 1 in. . 
676. Ditto ditto, 1} do. 

577. Ditto ditto, l^do. 

578. Ditto, moulded and 

bead butt, 1 in. 

579. Ditto ditto, U do. 

580. Ditto ditto, ij do. 
681. Ditto, bead flush and 

bead butt, 1 in. 
582. Ditto ditto, U do. 

683. Ditto ditto, 1 j do. 

684. Ditto, to items 571 

to 683 inoluaive, for 
everjrpanel in height 
above three panels^ 
add . . . 

585. Ditto, for doable mar- 

gins, add 

586. Itonis571to585inclu- 

si ve, if eircul nr on pi an 
with fliit sweep, to be 
increoised by one-half 
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Items. 

587. Items 570 to 586, if 

circular on plan, ^ in. 
to foot, to be doubled 

588. Items 570 to 586 in- 

cluBive, if circular on 
plan, rise of curve 
exceeding |^ in. to 
foot, to be allowed 
three times. 
o89. Outside shutters, deal, 
including hanging 
stUes, and moS 
clamped, 1 inch 

590. Ditto ditto, U do. . 

591. Ditto ditto, H do. 

592. Ditto ditto, square, 

two panels, 1 inch . 

593. Ditto ditto, IJ do. . 

594. Ditto ditto, H do. . 

595. Ditto, bead butt and 

square, 1 inch 

596. Ditto ditto, 1 J do. . 

597. Ditto ditto, H do. . 

598. Ditto, bead flush and 

square, 1 inch 

599. Ditto ditto, U do. . 

600. Ditto ditto, 1^ do. . 
GOl. Ditto, bead flush and 

bead butt, 1 inch . 

602. Ditto ditto, li do. . 

603. Ditto ditto, IJ do. . 
604.^ Ditto, reed flush and 

bead butt, 1 inch . 

605. Ditto ditto, li do. . 

606. Ditto ditto, H do. . 

607. Ditto, to items 593 to 

607 inclusive, for 
eachadditional panel 
above 2 in height, 
add 



Labour 
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Bench. 
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4i 
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Nails. 

8, d. 



Complete. 
t. d. 
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6| 
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Jomer.Hftittters. 



Labour 

from 

Bench. 

8. d. 



8, 



Items. 

608. Ditto, items 590 to 

607 inclusive, if with 
circular heads, to 
be measured square 
above the springing, 
and the head allowed 
two -and - half- times 
the straight surface. 

609. Item 607, if elHptical 

head, to be allowed 
three times the 
straight surface. 

610. Items 590 to 60.9 m- 

clusive, if circular on 
plan, flat sweep, to be 
increased one-half. 

611. Ditto ditto, if J in. to 

foot, to be dovhUd. 

Patent Revolving Shuttees, complete — exdume of fbdng. 

Per foot super. 

612. Clarke's patent self-coiling, revolving wood shutters «. d. 

for private houses and shop £tx>nts . . , 2 Q 

613. Ditto ditto ditto, iron ditto ^ . . ..30 

614. Ditto ditto ditto, steel ditto . . . .36 

For Snoxell's shutters and Bunnett's patent shutterB, 

see page 121. 

Jamb-Linings and Framed Grounds — Per foot mper. 



Labour 
Fixed. 

d. 



Labour 

and 

Nails. 

8. dm 



Complete. 
8. d. 



615. Jamb-linings, single, 

rebated, 1 inch 

616. Ditto ditto, li do. 

617. Ditto ditto, \\ do. . 

618. Ditto, rebated and 

beaded, 1 inch 
ei9. Ditto ditto, l\ do. . 



Labour 
only. 

8. d. 


Labour 
Fixed. 

«. d. 


Labour 

and 

Nails. 

8. d. 


2f 
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3^ 


31 
4 
41 


0- 4i 
4i 
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3ir 


4i 
4| 


4| 
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All 


Materials. 


8. 


d. 
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11 
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11 



JamVLioiiigf, 


to. 






labour 


l.l».ir 


liiliav 


IlCM. 


only. 


Flud 


nX » 




(. d. 


.. d. 


t. d. 


620. Ditto ditto, 1 J do. . 


31 


4i 


H 


621. Ditto, double rebated, 








linch . 


3J 


K 


Si 


632. Ditto ditto, li do. . 


4 


5 


4 

<yj 


629. Ditto ditto, li do. . 
624. Ditto ditto,and beaded, 


a 


6J 








linoli . 


4i 


SJ 


5} 


625. Ditto ditto, li do. . 

626. Ditto ditto, iX do. . 


41 


4 


6 


4 


5| 


6t 


627. Ditto, reeding, for each 








edge, lidd . . 


Oi 


OJ 


OJ 


628. Items 615 to 627 in- 








duaive, if circidar 








on one edge, to be 








jucreaBed one-hnlf, 








head measured only 








629. Ditto ditto, if cireiilar 








oil both edges, to be 








multiplied by tim- 
















630. Deal, two panel jambs 








and one panel head, 








aii^le rebated, 1^ in. 


4i 


SJ 


ej 


631. Ditto ditto, 1| do. . 


5 


c 


7 


632. Ditto ditto, l| do. . 

633. Ditto moulded or bead 


5} 


6J 


7} 








butt, li inch . 


5 


6 


7 


634. Ditto ditto, 1 do. . 


5J 


6i 


7f 
8} 


635. Ditto ditto, 1 do. . 


6 


n 


636. Ditto, bead flush, IJ 








inch . . . 


61 


6i 
7} 


7i 


637. Ditto ditto, li do. . 


6 


m 


638. Ditto ditto, if do. . 


6i 


8J 


H 


639. Drtto, reed flush, U 


6i 


7J 


8J 


inch . . . 


6 


7 


8 


640. Ditto ditto, li do . 


6i 


8 


9 


641. Ditto ditto, IJ do. . 


7 


9 


10 


642. Ditto,bolection mould, 








li inch . 


6} 


7J 


8} 


643. Ditto ditto, U do. . 


7 


H 


«^\ 



1 JJ 



terns. 

U4. Ditto ditt- 
){r). Ditto, t(» \ 
G44 i- 
beaded, 
edge, a* '. 
G4G. Ditto, tu 
046 

r;47. Ditto, f- 
panel, 
per/*' 

048. Ditto.]", 
moil I- 

040. Ditto, 
iiels. 
edd 

0-30. Ditto, 
raisi 
to i: 

O.")!. Dittc. 
wall 

0.32. Dittn. 
wal- 

(;.-53. Hiii^' 
do\ 

0.34. Ditt.. 

0.3o. Ditt. 

0.3G. Pitt- 
0.3 : 

ed-.. 

all 

(Hi 

Gr>7. Ditt 
eel;. 

fir 

0,38. Ditt. 
hir 



Granite and other Stones. 



141 



Granite, and other Stones. 



From Devonshire 
or Cornwall. 

8, d. 



3 9 



Prom 

Aberdeen. 

8, d. 

4 6 



4 
1 
1 
1 
2 
3 
3 
3 
2 



10 
8 
1 
5. 
6 


6 
2 



Items. 

225. Scabbled only, ^er/oo^ cM6e 

226. Ditto, hoisted and set, including 

scaffolding, per foot cube 

227. Plain id^Q, per foot super^ roughly axed 

228. Ditto, to joints and beds, do. . 

229. Sunk work or cut rough, do. 

230. Ditto ditto, faced, do. 

231. Ditto ditto, circular, do. . 

232. Moulded work, do. . 

233. Ditto, circular, do. . 

234. Paving, 6 ins. thick . 

235. Moor-stone paving, 4 ins. thick 

236. Ditto ditto, resetting 

237. Ditto ditto, 6 ins. 

238. Ditto ditto, resetting 

239. Ditto, steps or curbs, per foot run 

240. Ditto ditto, re-setting 

241. Dundee paving, tooled 

242. Ditto ditto, rubbed 

243. Purbeck paving, random courses 

244. Ditto ditto, rubbed . 

245. Ditto ditto, straight courses 

246. Ditto ditto, rubbed . 

247. Ditto ditto, if set in cement, add 

248. Ditto, Bte^s, per foot run . 

249. Ditto, channel stones, ditto 

250. Ditto, ends to steps, plain worked, each 

251. Ditto, sinks, per foot super . 

252. Ditto, sink stones, each 

253. Ditto, paving taken up, squared, and 

foot super .... 

254. Craigleith stone, set, per foot cube 

255. Ditto, plain worked, per foot super 

256. Ditto, simk work, ditto 

257. Ditto ditto, circular ditto 

258. Ditto, moulded . 

259. Ditto ditto, circular . 

260. Fire-stone, whole blocks, 5 ins. thick, per J'oot w.>?tT \ \^ 



per foot sttper 
ditto 
ditto 
ditto 
ditto 
ditto 
ditto 



relaid, per 



5 
2 
I 
I 
3 
3 
3 
4 
2 
1 

2 

2 

1 
2 
1 
1 
1 
1 

2 
1 
1 
5 
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4 
1 
2 
3 
2 
3 



8 
2 
7 
11 

8 
6 
3 
8 
9 
5 
4 
6 
5 
7 
8 
2 
1 
6 
3 
9 

I* 

8 
1 

9 

H 
9 

3 

3 

4 

6 
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Joiner.— Jamb-Linings, &c. 



Items. 

644. Ditto ditto, If do. . 

645. Ditto, to items 630 to 

644 inclusive, if 
beaded, for each 
edge, add 

646. Ditto, to items 631 to 

646 inclusive, if 
double rebated, add . 

647. Ditto, for every extra 

panel, add, if square, 
per foot super, . 

648. Ditto ditto, if flush or 

moulded, ditto 

649. Ditto, for raised pa- 

nels, add, on moiQd- 
ed ditto . 

650. Ditto, for moulding 

raised panels, add 
to item 649, ditto . 

651. Ditto, plugging to 

walls, extra, ditto . 

652. Ditto, splaying to 

walls, extra, ditto . 

653. Hinge or lock blocks, 

dovetailed, H inch, 
each 

654. Ditto ditto, IJ inch, 

each 

655. Ditto ditto. If inch, 

each 

656. Ditto, items 631 to 

651, if circular one 
edge, the head to be 
allowed for as one- 
and-a-half. 

657. Ditto ditto, if both 

edges circular, as 
tidce-and-Orhalf. 

658. Ditto ditto, semicircu- 

2ar heads, glued in 



liabour 
only. 

8. d. 

71 


Labour 
Fixed. 

8, d. 
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Labour 
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thicknesses, to be 
allowed as /owr times 
the area. 
6d9. Ditto ditto, if framed, 
six times. 

660. Ditto ditto, if flowing, 

seven times. 

661. Ditto ditto,ifeUiptical, 

eight times. 



Labour 
only. 

8. d. 



Labour 
Fixed. 

9, d. 



Per foot super. 



662. 



663. 
664. 
665. 
666. 
667. 



668. 
669. 
670. 
671. 
672. 

673. 

674. 
675. 
676. 
677. 

678. 
679. 
680. 
681. 
682. 



Deal framed closet 

fronts and grounds, 

f inch . 
Ditto ditto, 1 do. 
Ditto ditto, H do. 
Ditto ditto, 1 J do. 
Ditto ditto, 2 do. 
Ditto head circular 

on plan, flat sweep, 

i in. . 
Ditto ditto, 1 do. 
Ditto ditto, 1^ do. 
Ditto ditto, 1^ do. 
Ditto ditto, 2 do. 
Ditto ditto, \ inch to 

foot, i inch 
Ditto ditto, 1 do. 
Ditto ditto, li do. 
Ditto ditto, li do. 
Ditto ditto, 2 do. 
Ditto, semi-circular 

head, | in. 
Ditto ditto, 1 do. 
Ditto ditto, IJ do. 
Ditto ditto, 1^ do. 
Ditto ditto, 2 do. 
Ditto, to items 663 

to 682 inclusive, if 

mitred, add . 
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Joiner.— Jamb-Liiuiigs. 



Items. 

683. Skeleton grounds for 

pilasters, 1 inch 

684. Ditto ditto, l\ do. . 

685. Ditto ditto, l| do. . 

686. Ditto ditto, 2 do. . 

687. If beaded, for each 

edge, add 

688. Deal dwarf doors and 

frames, one panel 
square, 1 inch 

689. Ditto ditto, U do. . 

690. Ditto ditto, l| do. . 

691. Ditto, bead butt or 

moulded and square, 
1 do. . 

692. Ditto ditto, 1^ do. 

693. Ditto ditto, li do. 

694. Ditto, bead flush and 

square, 1 do. . 

695. Ditto ditto, IJ do. 

696. Ditto ditto, H do 

697. Ditto, bolection mould 

ed, I do. 

698. Ditto ditto, 1^ do. 

699. Ditto ditto, 1^ do. 

700. Wainscot dwarf doors 

and frames, one 
panel square, 1 do 

701. Ditto ditto, U do. 

702. Ditto ditto, li do. 

703. Ditto, bead butt or 

moulded, 1 do. 

704. Ditto ditto, li do. 

705. Ditto ditto. If do. 

706. Ditto, bead flush, 1 do 

707. Ditto ditto, 1+ do. 

708. Ditto ditto, ij do. 

709. Ditto, three reeded 

1 do. . 

710. Ditto ditto, 1 J da 
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only. 
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8, d. 






















3f 
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Materials. 


8, 
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Kahogany Dwarf DoorB. 
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Items. 

711. Ditto ditto, 1^ do. . 
. 712. Ditto,bolection mould- 
ed, 1 do. 

713. Ditto ditto, U do. . 

714. Ditto ditto, 1 J do. . 

715. Honduras mahogany 

dwarf doors and 
fiHmes, one panel 
square, 1 do. . 

716. Ditto ditto, IJ do. . 

717. Ditto ditto, l| do. . 

718. Ditto, for beads, reeds, 

and moulded, add to 
items 703 to 7 U in- 
clusive, respectively 

719. Spanish mahogany 

dwarf doors and 
frames, one panel 
square, 1 inch 

720. Ditto ditto, IJ do. . 

721. Ditto ditto, li do. . 

722. Ditto, for beads, reeds, 

and moulded, add to 
items 715 to 721 in- 
clusive, respectively 

723. For hung folding, add 

to items 688 to 699 
inolusive,respectively 

724. Ditto, add to items 

700to718mclusive, 
respectively . 

725. Ditto, add to items 

719 to 722 inclusive, 
respectively . 

726. Ditto, dwarf doors and 

frames, two panels, 
add to items 688 
to 725 inclusive, re- 
spectively 



Ijaboiir 
only. 
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10 
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Joiner.— Deal DoorB. 



Items. 

727. Dwarf doors and 

frames, if circular on 
plan, flat sweep, to 
be increased by <me. 
half on all the items 
688 to 726 inclusive 

728. Ditto ditto, \ inch to 

foot, two-and-a-half 
times 

729. Ditto ditto, more than 

\ inch to foot, three 
times . . . 



Labour 
only. 



8. 



d. 



Labour 
Fixed. 



«. 



d. 



Labour 

and 

Nails. 

S. d. 



AU 
Materials. 

S. d. 



DooBS IN Deal — Per foot super. 



730. 

731. 
732. 
733. 
734. 

735. 
736. 
737. 
738. 

739. 
740. 
741. 

742. 



743. 



744. 
745. 



Skeleton doors, four 
panelled, 1^ inch 

Ditto ditto, 1^ do. 

Ditto ditto. If do. 

Ditto ditto 2 do. 

Ditto, flush panel 
square back, \\ do. 

Ditto ditto, li do. 

Ditto ditto. If do. 

Ditto ditto, 2 do. 

Ditto, flush both sides 
IJ do. . 

Ditto ditto, 1 J do. 

Ditto ditto. If do. 

Ditto ditto, 2 do. 

Ditto, for feather- 
tonguing, add to 
items 730 to 741 in- 
clusive, respectively 

Deal doors, two or 
three panels square, 
1 do. 

Ditto ditto, 1^ do. 

Ditto ditto, l| do. 
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5f 
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Jlema. 

746. 
747. 
748. 
749. 



750. 
751. 
752. 
753. 
754. 

755. 
756. 
757. 
758. 
759. 

760. 
761. 
762. 
763. 
764. 

765. 
766. 
767. 
768. 
769. 
770. 



771. 
772. 
773. 
774. 
775. 
776. 



777. 



Ditto ditto, If do. . 
Ditto ditto, 2 do. 
Ditto ditto, 2J do. . 
Ditto, bead butt, or 

moulded and square, 

IJdo. . 
Ditto ditto, II do. 
Ditto ditto, l| do. 
Ditto ditto, 2 do. 
Ditto ditto, 2J do. 
Ditto, bead flush and 

square, IJ do. 
Ditto ditto, li do. 
Ditto ditto, l| do. 
Ditto ditto, 2 do. 
Ditto ditto, 2J do. 
Deal doors, bead flush 

and bead butt, lj[^ in 
Ditto ditto, 1^ do. 
Ditto ditto, H do. 
Ditto ditto, 2 do. 
Ditto ditto, 2J do. 
Deal doors, four panel 

square, 1 inch 
Ditto ditto, 14 do. 
Ditto ditto, 1 1 do. 
Ditto ditto. If do. 
Ditto ditto, 2 do. 
Ditto ditto, 2J do. 
Ditto, bead butt, or 

moulded and square, 

1 inch . 
Ditto ditto, li do. 
Ditto ditto, U do. 
Ditto ditto, l| do. 
Ditto ditto, 2 do. 
Ditto ditto, 2i do. 
Ditto, bead flush and 

square, 1 J inch 
Ditto ditto, Ij do. 















Labour 
only. 


Ijabour 
Fixwi 


«. d, 

4 
4} 
4J 


8. d, 

4J 
.0" 
5J 


3^2 
4 
4} 
4i 


i\ 

4J 

i 4| 

i ;5i 



5i 



4i 
4i 
5 

5i 
61 



5 

5i 

5* 

6i 

Q^ 

3J 

4 

4i 

4i 

4J 

4* 







4J 







a 



5 



5i 
5} 



4} 
5i 



6 







6 

61 

Gi 

61 

7J 

4i 
4i 




















5 
5 



5J 

H 



4i 
5i 
5J 
6 

6i 
Of 

5f 



' 





Ijdbonr 

and 

Nail8. 

*. d. 



All 
! Blatcritil 












5| 



4i 

5J 

5f 

6i 

7 

6i 

6i 

7 

7i 

li 

7 

7i 

7^ 

7i 

8J 

4i 

5 

5 

6i 

6j 

6f 



6- 
6i 



8. 



d. 
OJ 

3i 




1 

2 

o 

5 



3, 

4; 

6; 
4 

lOi 

AM 

11 

llf 

1 Oi 

1 U 

1 2f 
1 41 



6i 
6J 



1 
1 
1 
1 
1 
1 

1 
1 



Oi 
\l 

AS 

2^ 
3| 
4^ 

3J 



90 



Joiner.— Deal Doors, 



Items. 

778. Ditto ditto, 1| do. . 

779. Ditto ditto, 2 do. 

780. Ditto ditto, 2i do. . 

781. Ditto, bead flush and 

bead butt, 1 J inch . 

782. Ditto ditto, IJ do. . 

783. Ditto ditto, l| do. . 

784. Ditto ditto, 2 do. 

785. Ditto ditto, 2^ do. . 

786. Ditto, reed flush and 

square, 1^ inch 

787. Ditto ditto, U do. . 

788. Ditto ditto, l| do. . 

789. Ditto ditto, 2 do. 

790. Ditto ditto, 2J do. . 

791. Ditto, reed flush and 

bead butt, li inch . 

792. Ditto ditto, li do. . 

793. Ditto ditto. If do. . 

794. Ditto ditto, 2 do. 

795. Ditto ditto, 2J do. . 

796. Ditto, moulded both 

sides, 1 J inch . 

797. Ditto ditto, U do. . 

798. Ditto ditto, If do. . 

799. Ditto ditto, 2 do. 

800. Ditto ditto, 2J do. . 

801 . Ditto, bead flush both 

sides, 1^ inch . 

802. Ditto ditto, IJ do. . 

803. Ditto ditto, If do. . 

804. Ditto ditto, 2 do. 

805. Ditto ditto, 2J do. . 

806. Ditto, bead butt both 

sides, or moulded and 
bead flush, 1 J do. . 

807. Ditto ditto, IJ do. • . 

808. Ditto ditto, 1| do. . 

809. Ditto ditto, 2 do. 
810* Ditto ditto, SJ do: ; 
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Itemi. 

811. Deal doors six panel 

square, li inch 

812. Ditto ditto, 1^ do. 

813. Ditto ditto, U do. 

814. Ditto ditto, 2 do. 

815. Ditto ditto, 24 do. 

816. Ditto, bead butt, or 

moulded and square, 
H inch . 

817. Ditto ditto, li do. . 

818. Ditto ditto, if do. . 

819. Ditto ditto, 2 do. 

820. Ditto ditto, 2J do. . 

821. Ditto, bead flush and 

square, 1^ inch 

822. Ditto ditto, 1 J do. . 

823. Ditto ditto, If do. . 

824. Ditto ditto, 2 do. 

825. Ditto ditto, 2^ do. . 

826. Ditto, bead flush and 

bead butt, H inch . 

827. Ditto ditto, 1 J do. . 

828. Ditto ditto, 1 j do. . 

829. Ditto ditto, 2 do. 

830. Ditto ditto, 2J do. . 

831. Ditto, reed flush and 

square, 11 inch 

832. Ditto ditto, U do. . 

833. Ditto ditto, l| do. . 

834. Ditto ditto, 2 do. 

835. Ditto ditto, 2^ do. . 

836. Ditto, bead flush, both 

sides, li inch. 

837. Ditto ditto, H do. . 

838. Ditto ditto, 1-J do. . 

839. Ditto ditto, 2 do. 

840. Ditto ditto, 2^ do. . 

841. Ditto, moulded, both 

sides, li inch . 
842* Ditto ditto, 1^ do. ^ 
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Joiner.— Deal Doors. 



843. Ditto ditto, IJdo. '. 

844. Ditto ditto, 2 do. 

845. Ditto ditto, 2t do. . 

846. Ditto, moulded and 

headbutt, l^inch . 

847. Ditto ditto, li do. . 

848. Ditto ditto, 11 do. . 

849. Ditto ditto, 2 do. 

850. Ditto ditto, 2| do. . 

851. Ditto, moulded and 

bead flush, 1 J inch . 

852. Ditto ditto, li do. . 

863. Ditto ditto, l| do. . 

854. Ditto ditto, 2 do. 

855. Ditto ditto, 2^ do. . 

856. Ditto, reed flush, both 

sides, IJ inch. 

857. Ditto ditto, IJ do. . 

858. Ditto ditto, IJ do. . 

859. Ditto ditto, 2 do. 

860. Ditto ditto, 2^ da . 

861. Ditto,bolection mould- 

ed, bung folding, or 
double margined, 
add foch 

862. Ditto, raised panels, 

add for eaoh side, 1 j 
in. and 1^ in, . 
86a Do. do., U in. and 2 in. 

864. Ditto ditto, 2^ in. . 

865. Ditto, feather-ton gued 

or cross-tongued, add 
U in. and U in. . 

866. Ditto ditto, 11 in. and 

SiiL . 

867. Ditto ditto, 21 do. . 

866. Ditto, mitred mould- 
ings, as astragals, &c. 
round panels, j)w/t>o( 
run, l| in. and 1 1 in. 
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Deal and Wainuot Soon. 
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869. Ditto ditto, If ii 
2 in. . 

670. Ditto ditto, 2^ in. . 

671. Ditto, circidar on plan, 

flat sweep, to be al- 
lowed ha^ the prico 
addiiianal to each 
item, as above, for 
stiwght work respec- 
tively. 

873. Ditto ditto, if more 

than i in. and not 
more than \ in. to 
foot, the price per 
item, as above, to be 

S73. Ditto ditto, exceeding 

J in. to foot, the price 
to bo multiplied by 
tieo-and-a-}talf. 

874. Ditto, curved heads, if 

circular, to be mea- 
sured as if square 
above the springing 
line, and allowed as if 
tAre« times the actual 

876. Ditto, Gothic or ellip- 
tical, or other curves, 
ditto, /our timea. 
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Waikscot Doors. — Per foot super. 



876. Two or three panel 

doors, moulded or 
beadflush and square, 
1^ inch . 

877. Ditto ditto, 2 do. . 
876. Ditto ditto, 2^ do. . 
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Joiner.-'Wainscot Doors. 



Items, 

879. Ditto, double moulded, 

IJ inch . 

880. Ditto ditto, 2 do. 

881. Ditto ditto, 2^ do. . 

882. Four panel doors, 

moulded or bead butt 
and square, 1 J in. . 

883. Ditto do, 2 do. 

884. Ditto ditto, 2 J do. . 

885. Ditto, double moulded, 

1 J in. . 

886. Ditto ditto, 2 do. 

887. Ditto ditto, 2 J do. . 

888. Six panel doors, mould- 

ed or bead butt and 
square, IJ in. 

889. Ditto ditto, 2 do. 

890. Ditto ditto, 2J do. . 

891. Ditto,double moulded, 

H in. . 

892. Ditto ditto, 2 do. 

893. Ditto ditto, 2^ do. . 

894. Ditto, to items 876 to 

893, inclusive,if hung 
folding, add • 
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Mahogany Doors. — Per foot super. 



895. 



896. 
897. 
898. 



899. 



Two or three panel 
doors of Honduras, 
moulded and square 
1^ in. 

Ditto ditto, 2 do. 

Ditto ditto, 2^ do. 

Four panel doors of 
Honduras, moulded 
and square, 1^ in. . 

Ditto ditto, 2 do. 

Ditto ditto, 2^ do. . 
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Items. 

901. Ditto, double moulded 

1^. in. . 

902. Ditto ditto, 2 do. 

903. Ditto ditto, 2J do. . 

904. Six panel doors of 

Honduras, moulded 
and square, 1^ in. . 

905. Ditto ditto, 2 do. 

906. Ditto ditto, 2 J do. . 

907. Ditto,double moulded, 

1^ in. . 

908. Ditto ditto, 2 do. 

909. Ditto ditto, 2 J do. . 

910. Two or three panel 

doors of Spanish 
mahogany, moulded 
and square, 1^ in. 

911. Ditto ditto, 2 do. 

912. Ditto ditto, 2| do. 

913. Four panel ditto, 1 1 in 

914. Ditto ditto, 2 do. 

915. Ditto ditto, 2i do. 

916. Ditto, moulded both 

sides, 1^ in. . 

917. Ditto ditto, 2 do. 

918. Ditto ditto, 2^ do. 

919. Six panel doors of 

Spanish mahogany, 
moulded and square, 
1|^ in . 

920. Ditto ditto, 2 do. 

921. Ditto ditto, 2^ do. 

922. Ditto, moulded both 

sides, 1^ in. . 

923. Ditto ditto, 2 do. 

924. Ditto ditto, 2J do. 

925. Ditto, bead flush both 

sides, 1^ in. . 

926. Ditto diUo, 2 do. 

927. Ditto ditto, 2i do. 
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Joiner.— Mahogany Doors. 



Items. 

928. Ditto framed with 

double margins, 1^ 
in., add . 

929. Ditto ditto, 2 do., add 

930. Ditto ditto, 2| do, add 

931. Ditto,bolection mould- 

ed, add on items 910 
to 930 inclusive, re- 
spectively 

932. For three reeds, to 

items for bead flush, 
add 

933. Ditto, to items 895 to 

932 inclusive, if hung 
folding, add . 

934. For circular on plan 

and for curved heads, 
measure andincrease 
theitemsforwainscot 
and mahogany doors 
(items 876 to 933 in- 
clusive) same as for 
deal, as described in 
items 871 to 875 . 
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Outside, or Street Doors. — Per foot super. 



935. Deal doors two or 

three panels, bottom 
bead flush, square 
back, top quirk 
moulded, 2 in. 

936. Ditto ditto, 2i do. 

937. Ditto ditto, 2| do. 

938. Ditto, four paneVditto 

2 in. 

939. Ditto ditto, 2i do. 

940. Ditto ditto, 2^ do. 

941. Ditto, five panel ditto 

2 in. . . 
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943. Ditto ditto, 2t do. . 

943. Ditto ditto, ^l do. . 

944. Do., bLz panel do., 2 in. 

945. Ditto ditto, 2} do. . 

946. Ditto ditto, 2j do. . 

947. Ditto, for bead butt, 

or back moulded, adil 
94& Ditto,forbeadfluHh,ficl.l 

949. Ditto, raised four up- 

per panels and back 
square . 

950. Ditto ditto, and back 

bead butt 

951. Ditto ditto, and back 

bead flush 

952. Ditto boleotion mould- 

ed, to the quirk 
moulded, add . 

963. Do.,doublGmai^in,add 

964. Ditto, raised mould- 

ings, add 
955. Ditto, tiireo reeded, 

to bead flush, add . 
966. Ditto, if huug folding, 

to items 035 to Uoa 

induHive rsBpective- 

ly, add . 

957. Ditto, if joints feather- 

tongued, ditto, add . 

958. Ditto, reeds and sink- 



960. 



foot 

959. Ditto, cables to 4 iu. 
girt, per foot nm . 
For circular hcadij mid 
curved on plan, tho 
items to be iucreasod 
in same proportion 
as deaoribcd in items 
871 to 875 inclusive. 
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Joiner.— Saah Doori. 
Sash Doors. — Fer foot luper. 



961. Deal ovolo, two panels 

square, IJ in. . 

962. Ditto ditto, 3 do. 
063. Ditto ditto, 3J do. . 

964. Ditto, bead butt, or 

moulded and squt^e, 
4 in. . . . 

965. Ditto ditto, 2 do. 

966. Ditto ditto, 2| do. . 

967. Ditto, bead flush and 

square, 1^ in. 

968. Ditto ditto, 2 do. 

969. Ditto ditto, SJ da . 
070. Ditto, moulded both 

Hides, or moulded and 
headbutt, IJ in. 
971. Ditto ditto, 2 do. 

072. Ditto ditto, 2J do. . 

073, Ditto, moulded and 

head flush, 1^ in. . 

974. Ditto ditto, 2 do. 

975. Ditto ditto, 2J do. . 

976. Ditto, head flush and 

bead hutt, IJ in. 

977. Ditto ditto, 2 do. 

978. Ditto ditto, ^ do. . 

979. Ditto, head flush, both 

Bides, IJ in. . 

980. Ditto ditto, 2 do. 

981. Ditto ditto, 2J do. . 

982. Ditto, for etiles dimi- 

nished, add 

983. Deal sash Lluora, dimi- 

nished stiles, shutter 
framed bead and 
flush, as six panel, 
square back, 2 in. . 
SS4. Ditto ditto, 2} do. . 
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Saah Boon. 
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Iteouk 

985. Ditto,inoiildedorboad 
butt back, 2 in. 

986. Ditto ditto, 2^ do. . 

987. Ditto, and bead flush 

back, 2 in. 

988. Ditto ditto, 2\ do. . 

989. Ditto, three reeds, 2 in. 

990. Ditto ditto, 2^ do. . 

991. Ditto, bolection mould- 
ed, add 

992. Ditto, hollow and as- 
tragal, add 

993. Ditto, double chamfer- 
ed bar, lambs' tongue 
or similar moulding 
up to rebate, on ovolo 
sashes, add 

994. Ditto, hung folding,add 

995. Wainscot sash doors, 

bottom panels mould- 
ed and square, dimin- 
ished stiles, 1^ in. 

996. Ditto ditto, 2 do. 

997. Ditto ditto, 2^ do. . 

998. Ditto, bead flush and 

square) H in* * 

999. Ditto ditto, 2 do. 

1000. Ditto ditto, 2^ do. . 

1001. Wainscot astragal sash 

door, shutter framed 
reed flush as 6 panel, 
diminished stiles, 
moulded or bead flush 
b£u;k, bottom panels, 
1^ in. . 

1002. Ditto ditto, 2 do. 

1003. Ditto ditto, 2i do. . 

1004. Ditto, to items 995 to 

1003, if hung folding, 
add • • . . 
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Joiner.— Sash Doors. 



Items. 
1005. 



1006. 



1007. 
1008. 
1009. 

1010. 
1011. 
1012. 



1013. 
lOU. 
1015. 



1016. 



1017. 



1018. 
1019. 
1020. 

1021. 



Ditto, to items 995 to 
1004, if with mar- 
ginal lights, add on 
the sash . 

Honduras mahogany 
sash doors, bottom 
panels moulded and 
square, diminished 
stiles, 1^ in. . 

Ditto ditto, 2 do. 

Ditto ditto, 2J do. . 

Ditto, bead flush and 
square, IJ^ in. 

Ditto ditto, 2 do. 

Ditto ditto, 2J do. . 

Honduras mahogany 
sash doors, shutter 
framed, reed flush 
as six panel, dimin- 
ished stiles, moulded 
or bead flush back, 
bottom panels, H in. 

Ditto ditto, 2 do. 

Ditto ditto, 2J do. . 

Ditto, to items 1006 
to 1014, if hung 
folding, add . 

Ditto, to items 1006 
to 1015, for marginal 
lights, add on the sash 

Spanish mahogany 
sash doors, bottom 
panels moulded and 
square, diminished 
stiles, 1|- in. . 

Ditto ditto, 2 do. 

Ditto ditto, 2| do. . 

Ditto, bead flush and 
square, 1^ in. 

Ditto ditto, 2 do. 



Labour 
only. 

8, d. 
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Fixed. 
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1 4i 
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1 H 

1 11 

1 6 
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Labour 
and Nails. 
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1 5J 
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2 0| 
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All Mate- 
'rials. 
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Si 
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5 
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6 


8i 
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1022. Ditto ditto, 2i do. . 

1023. SptiniBh mtihogiinj 

sash doors, shutter 
framed, reed flush iw 
6 pasel, diminished 
stiles, moulded or 
bead flush back, bot- 
tom panels, li in. . 

1024. Ditto ditto, 2 do. 

1025. Ditto ditto, 2i do. . 
1036. Ditto, to items 1017 

to 1025, if hung 
folding, add . 

1027. Ditto, to items 1017 

to 1026, for mar' 
ginal lights, add on 
the tath . 

1028. Ditto, for circular ou 

plan, flat sweep, add 
half to previous 
items, respectively, 
as before 

1029. Ditto, for ditto, J in. 

to foot, double the 
items as before 

1030. Ditto, for ditto, more 

than -} inch to foot, 
two and ohalf timet 
the items aa before . 

1031. Ditto, for circular 

heads, nllow them 
from the springing 
Hnree times the items 
as before 

1032. For Gothic, elliptical, 

allow Joar timet the 
items as before 
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Joiner.— Coach-Eonse Doors. 



CoACH-HousB AND Ledqbd Doors, &o.-^Perfoot super. 



Items. 

1033. Deal framed and 

braced, filled in with 

1 in. deal, ploughed, 
tongued, and beaded, 

2 in. . 

1034. Ditto, with 1 J in. rails 

and braces framed, 
filled in with 1 inch 
deal, beaded and re- 
bated, 2J^ do. . 

1035. Ditto ditto, filled in 
with half planks or 
battens, 2 in. . 

1036. Ditto ditto, 2^ in. . 

1037. Ditto, fiUed in with 

li ditto, 2 J in. 

1038. Deal, 12 panel (in 

pair) gates, beadflush 
and square, 2 in. 

1039. Ditto ditto, 2J do. » 

1040. Ditto, 16 panel (in 

pair) gates, bead 
flush and square, 2 
inches . 

1041. Ditto ditto, 2J do* * 

1042. Ditto ditto, 3 do. * 

1043. Ditto, for each panel 

additional, add 

1044. Ditto ditto, bead butt 

back, add 

1045. Ditto ditto, bead flush 

back, add 

1046. Ditto ditto, reed flush, 

on item 1045, add . 

1047. Ditto ditto, with wick- 

ets framed in, to 
items as before, add 



Labour 
only. 

8. d. 
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8, d. 
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andNaiLs. 

8, d. 


8 


9 


9i 


io| 


11 


1 4 
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1 6 


1 7 


1 8J 
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AU Mate- 
rials. 

8, d. 



1 7 
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If 

25 
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ledged Soon.— Ooooten. 



1048. Deal ledged doors and 

BhutterB, rough,edge8 
Bhot, i inch . 

1049. Ditto ditto, 1 do. 

1050. Ditto ditto, 1* do. . 

1051. Ditto ditto, ij do. . 

1052. Ditto ditto, 2 da 

1053. Ditto, wrought, i do. 

1054. Ditto ditto, 1 do. . 
lOflB. Ditto ditto, IJ do, . 

1056. Ditto ditto, IJ do. . 

1057. Ditto ditto, 2 do. . 

1058. Ditto, matched and 
beaded, J do. 

1059. Ditto ditto, 1 do. . 

1060. Do.ploughed,tongued, 

and beaded, 1 do, . 

1061. Ditto ditto, ) i do. . 

1062. Ditto ditto, IJ do. . 

1063. Ditto ditto, 2 do. 

1064. Ditto, for bracing, to 

previouB items add . 

1065. Ditto ditto, lidugiiig 

foldiog ditto, add . 

1066. Eitto ditto ditto, in 

two heights ditto, 
add . . . 

1067. Ditto ditto. Cellar- 

flaps, ditto, add 



lAliour 


TAbfnir 




only. 


Plxrf. 


iindN.1].. 


.. i. 


.. A 


f. d. 


If 


2J 


21 


2 
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3J 
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3i 


3i 
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4J 
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5i 


6J 
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2} 


3i 


2 


3J 


3J 


3 


3f 


4J 


4 


4} 


51 


H 


6} 


6* 


2} 


3i 


3} 


3 


3i 


4 


3 


31 


H 


3 


IJ 


4i 


4 


8i 


6 


5 


6J 


7i 


01 


0} 


1 


0} 


1 


1{ 


01 


0} 


1 


Of 


1 


U 



CkroMTBRai — Per foot eupert 



1068. Deal top, glued and 

blocked, 1 inch 

1069. Ditto ditto, H do. . 

1070. Ditto ditto, IJ do. . 

1071. Ditto, clamps to ditto, 

tongaed,perJbot run, 
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41 
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Joiner.— ConnteiR. 



1072. Ditto ditto, morticed, 

ditto . .. . 

1073. Ditto ditto, mitreB, 

each 

1074. Ditto, fitting and 

hanging Sapa, each . 

1075. Wainscot top, glued 

and blocked, 1 inch . 

1076. Ditto ditto, li do. . 

1077. Ditto ditto, 1^ do. . 

1078. Ditto, olampB to ditto, 

toagaei,per/oot run, 
extra 

1079. Ditto ditto, morticed, 

ditto 

1080. Ditto ditto, mitreB, 

1081. Ditto, fitting and 

hanging flaps, each . 

1082. Ditto, heading joiuta, 

tougued, per fuot run 

1083. Ditto, cut edge circu- 

lar, ditto 

1084. Honduras mahogany 

top, glued and block- 
ed, 1 inch 

1085. Ditto ditto, U do. . 

1086. Ditto ditto, IJ do. . 

1087. Ditto, damps to ditto, 

tongued,j'w/i»( run, 

1088. Ditto ditto, morticed, 

ditto 

1089. Ditto ditto, mitres, 

each 

1090. Ditto, fitting and 

hanging flaps, eocA . 

1091. Ditto, heading joints, 

tongued, per foot 



Idbour 


Ubour 

FllHi. 
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1092. Ditto, cut edge circu- 

lar, ditto 

1093. Spanish mabogany 

top, glued and block- 
ed, 1 inch 

1094. Ditto ditto, li do. . 

1095. Ditto ditto, l^da . 

1096. Ditto, damfs to ditto, 

tongued, per foot run, 
extra 

1097. Ditto ditto, morticed, 

ditto 

1098. Ditto ditto, mitres, 

each 

1099. Ditto, fitting tmd 

banging flaps, each . 

1100. Ditto, beading joints, 

tOBgued, pfffoot run 

1101. Ditto, cut edge oirou- 

lar, ditto 
1103. Deal fronts, framed 
squfire, 1 in. . 

1103. Ditto ditto, 1} do. . 

1104. Ditto ditto, 1^ do. . 

1106. Ditto ditto, moulded, 

1 in. . 
HOC. Ditto ditto, IJ do. . 

1107. Ditto ditto, U do. . 

1108. Wainscot fronts, 

framed square, 1 in. 

1109. Ditto ditto, li do. . 

1110. Ditto ditto, Udo. . 

1111. Ditto ditto, moulded, 

1 in. . 

1112. Ditto ditto, li do. . 

1113. Ditto ditto, U do. . 

1114. Honduras mahogany 

f rontB,&amed square, 
1 in. . 
, UIK Ditto ditto, Udo. . 
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Joiner.— Counters, &c. 



Items. 

1116. 
1117. 

1118. 
1119. 
1120. 



1121. 
1122. 
1123. 

1124. 
1125. 
1126. 



• 1127. 



Ditto ditto, H do. . 

Ditto ditto, moulded, 
1 in. . 

Ditto ditto, 1 J do. . 

Ditto ditto, H do. . 

Spanish mahogany 
fronts,framed square, 
1 in. . 

Ditto ditto, 1 J do. . 

Ditto ditto, li do. . 

Ditto ditto, moulded, 
1 in. . 

Ditto ditto, 1 J do. . 

Ditto ditto, H do. . 

Ditto, items 1068 to 
1125, inclusive, if 
circular on plan, flat 
sweep, to be in- 
creased one-half re- 
spectively. 

Ditto, if \ in. per foot, 
to be doubled. 



Laboiu: 
only. 
8. d, 

7i 

7i 
8 
8i 



7i 
8^ 
9i 

8i 
9i 
10 



Labour 
Fixed. 

8, d. 

8i 


Labour 
and Nails. 
8, d, 

9i 


8i 
9 
9J 


9-J- 
10 
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8i 
9i 
lOJ 


9i 

IH 

1 1 


9J 
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All Mate- 
rials. 

8, d. 
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1 


4 





4 


7 









Partitions, Wainscoting, &c. — "Per foot super, 

1128. Deal board and brace, 

i in. panels, 1 in. . 

1129. Ditto ditto, U do. . 

1130. Ditto, i panels, Hdo. 

1131. Ditto, framed square, 

li in. . 

1132. Ditto ditto, U do. . 

1133. Ditto ditto, 2 do. . 

1134. Ditto ditto, 2i do. . 

1135. Ditto, moulded, or 

beadbutt,and square, 
li in. . 

1136. Ditto ditto, li do. . 
IJSr. Ditto ditto, 2 do. . 



2i 
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3i 
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51 
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9 

9| 
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1 Oi 
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11 

1 1 



Fartltionf, Woinuotiiig, &o. 



1138. Ditto ditto, 2J do. . 

1139. Ditto, bead flush and 

Hquare, 1^ in. . 

1140. Ditto, U do. . 
lUl. Ditto ditto, 2 do. . 
1112. Ditto ditto, 2i do. . 

1143. Ditto, both sides 

moolded, li in. 

1144. Ditto ditto, 1* do. . 

1145. Ditto ditto, 2 do. . 

1146. Ditto ditto, 21 do. . 

1147. Ditto, three reedaflush 

and square, 1^ in. . 

1148. Ditto ditto, U do. . 

1149. Ditto ditto, 2 da . 

1150. Ditto ditto, 2^ do. . 
1101. Ditto, bead flush and 

bead butt, li in. . 
1162. Ditto ditto, 1* da . 
1153. Ditto ditto, 2 do. . 
1164. Ditto ditto, 2i da . 

1156. Ditto, bead flush and 

moulded, li in. 
1166. Ditto ditto, li da . 

1157. Ditto ditto, 2 da ' . 

1158. Ditto ditto, 2^ da . 
1169. Ditto, both sides bead 

flush, 1 it do. . 

1160. Ditto ditto, H do. . 

1161. Ditto ditto, 2 do. . 

1162. Ditto ditto, 2i do. . 

1163. Ditto, forraiscd mould- 

ings, on iteniB 1135 
toll62incIusive,a(id 

1164. Deal wainscoting, in- 

cluding skirtings and 

square facing, square 

framed, 1 in. . 

1166. Ditto ditto, li do. . 

I 1166. Ditto ditto, U da . 
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Joiner.— Partitions. 



Items. 
1167. 

1168. 
1169. 
1170. 
1171. 
1172. 
1173. 

1174. 
1175. 
1176. 



1177. 

1178. 
1179. 
1180. 

1181. 
1182. 
1183. 
1184. 
1185. 
1186. 

1187. 
1188. 
1189. 



1190. 
1191. 
1192. 



Ditto, bead butt or 

moulded, 1 in. 
Ditto ditto, li do. . 
Ditto ditto, 1^ do. . 
Ditto, bead flush, 1 in. 
Ditto ditto, li do. . 
Ditto ditto, IJ do. . 
Ditto, three reeded 

bead flush, 1 in. 
Ditto ditto, IJ do. . 
Ditto ditto, 1^ do. . 
Ditto, more than two 

panels high, to items 

1164 to 1175 inclu- 

siye, add 
Ditto, dwarf ditto, 

framed square, 1 in. 
Ditto ditto, li do. . 
Ditto ditto, li do. . 
Ditto, bead butt or 

moulded, 1 in. 
Ditto ditto, li do. . 
Ditto ditto, IJ do. . 
Ditto, bead flush, 1 in. 
Ditto ditto, li do. . 
Ditto ditto, IJ do. . 
Ditto, three reeded, 

bead flush, 1 in. 
Ditto ditto, li do. . 
Ditto ditto, IJ do. . 
Ditto, framed, two 

panels high, to items 

1177 to 1188 inclu- 

siye, add 
Ditto, scribing and 

raking to stairs, add 
Ditto, raised moulded, 

add 
Ditto, capping, beaded, 

per foot run, add 
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Items. 
1193. 

1194. 



1195. 



1196. 



1197. 
119a 
1199. 

1200. 
1201. 
1202. 

1203. 
1204. 
1205. 

1206. 
1207. 
1208. 



1209. 
1210. 
1211. 

1212. 
1213. 
1214. 

1215. 



Ditto ditto, moulded, 
per foot rurty add 

Ditto, for circular on 
plan, flat sweep, 
items 1128 to 1193 
indusiye, are to be 
increased by (yM-half 
respectively. 

Ditto, for ditto, if rise 
of \ inch per foot, the 
items to be dotibled. 

Deal tongued seat, 
riser, and bearers for 
water-closets, 1 in. . 

Ditto ditto, li do. . 

Ditto ditto, 1^ do. . 

Wainscot, ditto ditto, 
1 in. . 

Ditto ditto, IJ do. . 

Ditto ditto, 1 J do. . 

Honduras mahogany, 
ditto, 1 in. . 

Ditto ditto, li do. . 

Ditto ditto, l| do. . 

Spanish ditto ditto, 
1 in. . 

Ditto ditto, li do. . 

Ditto ditto, l| do. . 

Deal framed and 
beaded top with flap, 
mortice-clamped, 1 in. 

Ditto ditto, ij do. . 

Ditto ditto, IJ do. . 

Wainscot ditto ditto, 
1 in. . 

Ditto ditto, li do. . 

Ditto ditto, l| do. . 

Honduras mahogany, 
ditto, 1 in. 

Ditto ditto, li do. . 
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Joiner.— Wainiootiii;, Ac. 



Itemi. 
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1216. Ditto ditto, lido. . 


6 


8i 





9} 


o" 


iii 


3 2 


1217. Spanish ditto ditto, 
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1218. Ditto ditto, U do. , 
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1219. Ditto ditto, U do. . 
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1220. Honduras mabogauy. 
















square skirting, a in. 
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1231. Ditto ditto, 1 do. . 
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1222. Ditto moulded, ditto, 
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1224. Spanish ditto, square 
















ditto, i do. . 





n 





3i 





4 


1 4 


1225. Ditto ditto, J da 





H 





4* 





5 


2 


1236. Ditto moulded, ditto. 
















ido. . . . 





i 





5 





5t 


1 7 


1227. Ditto ditto, i do. . 





ii 





6t 





6i 


2 3 


1228. Nosings roimded, per 
















fool^m 





U 





2 





2» 


3» 


1229. Ditto moulded, pa- 
















foot run 





n 





3J 





i 


5J 


1230. Mortice clamp mitres. 
















«wA . . . 





6 












1231. Catting holes in deal. 
















tadi 





8 












1232. Ditto ditto wainflcot, 
















tach . . . 





n 












1333. Ditto, Honduraa ma. 
















hogany, each . 





10 












1234. Ditto, Spanish ditto. 
















ew:h . . . 





11 








" 




1235. Ditto, for handle, in- 
















cluding beads . 


1 


3 












Wainscot and Mahooaky— i 


nthk 


hieues. — 


Per foot siipfr. 


1236. Wainscot, rough, no 
















labour, i inch . 














8 


1237. Ditto ditto, i do. . 














11 


1238. Ditto ditto, 1 do. . 














1 3 



Ihliogany in Thiekneuei. 



Ill 



Itenuk 


Labour 
only. 


Labonr 
Fixod. 


Labour 
and Nails 


All Mato- 
rfnlK. 




t, d. 


8, d. 


8, d. 


8. d. 


1239. Ditto ditto, U do. . 


... 


. • . 1 


• • • 


1 6J 


1240. Ditto ditto, U do. . 


... 


i 


• • • 


1 10 


1241. Ditto ditto, 2 do. . 


. • . 


1 

• • • 


• • • 


2 2 


1242. Honduras mahogany. 




1 






rough, no labour, ^ 




1 






inch 




I 
... 




9 


1243. Ditto ditto, i do. . 




1 
... 


t • t 


1 1 


1244. Ditto ditto, 1 do. . 




1 

• • • t 




1 5 


1245. Ditto ditto, U do. . 








1 9 


1246. Ditto ditto, 1 J do. . 








2 1 


1247. Ditto ditto, 2 do. . 








2 5 


1248. Spanish mahogany, 










rough, no labour, i 










inch 








1 5 


1249. Ditto ditto, i do. . 








2 1 


1250. Ditto ditto, 1 do. . 








2 9 


1251. Ditto ditto, U do. . 








3 5 


1252. Ditto ditto, IJ do. . 








4 1 


1253. Ditto ditto, 2 do. . 








4 10 


1254. Wainscot wrought. 










one side, ^ inch 


oi 


2| 


4 


lOJ 


1255. Ditto ditto, f do. . 


1| 


2^- 


4i 


1 2i 


1256. Ditto ditto, 1 do. . 


2 


3 


4i 


1 6 


1257. Ditto ditto, U do. . 


2} 


3} 


4| 


1 9i 


1258. Ditto ditto, l] do. . 


2i 


3J 


5 


2 1.V 


1259. Ditto ditto, 2 do. . 


2i- 


3i 


6 


2 9*^ 


1260. Honduras mahogany, 










wrought one side, ^ 










inch 


1-J 


22- 


4i 


1 


1261. Ditto ditto, i do. . 


2 


3 


4,^ 


1 4.V 


1262. Ditto ditto, 1 do. . 


2i 


3i 


4J 


1 9' 


1263. Ditto ditto, U do. . 


2i 


3J- 


5 


2 U 


1264. Ditto ditto, l| do. . 


2i 


3| 


/)i 


2 G 


' 1265. Ditto ditto, 2 do. . 


3 


4i 


gI 


3 3 


1 1266. Spanish mahogany. 






Jt 




wrought one side, ^ 


• 








inch 


2i 


3J 


4J 


1 10 


1267. Ditto ditto, I do. . 


2t 


3.V 


4 


2 G 


1268. Ditto ditto, 1 do. . 


2i 


3J 


r>i 


3 3 


1269. Ditto ditto, U da . 


3 


4i 





4 
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Joiner.— Wainscot. 



liems. 

1270. Ditto ditto, 1 J do. 

1271. Ditto ditto, 2 do. 

1272. Wainscot glued and 

blocked, J in. . 

1273. Ditto ditto, i do. 

1274. Ditto ditto, 1 do. 

1275. Ditto ditto, IJ do. 

1276. Ditto ditto, l| do. 

1277. Ditto ditto, 2 do. 

1278. Honduras mahogany, 

glued and blocked, 
J in. . 

1279. Ditto ditto, f do. . 

1280. Ditto ditto, 1 do. . 

1281. Ditto ditto, li do. . 

1282. Ditto ditto, l| do. . 

1283. Ditto ditto, 2 do. . 

1284. Spanish mahogany, 

glued and blocked, 
^ in. . 

1285. Ditto ditto, } do. . 

1286. Ditto ditto, 1 do. . 

1287. Ditto ditto, U do. . 

1288. Ditto ditto, l| do. . 

1289. Ditto ditto, 2 do. . 

1290. Wainscot, wrought 

both sides, | in. 

1291. Ditto ditto, i do. . 

1292. Ditto ditto, 1 do. . 

1293. Ditto ditto, IJ do. . 

1294. Ditto ditto, IJ do. . 

1295. Ditto ditto, 2 do. 

1296. Honduras mahogany, 

wrought both sides, 
J in. 

1297. Ditto ditto, | do. 

1298. Ditto ditto, 1 do. 

1299. Ditto ditto, U do. 

1300. Ditto ditto, IJ do. 



Labour 
only. 


Labour 
Fixed. 


Labour 
and Nails. 


8. d. 


8. d. 


8, d. 


3i 


4f 


6i 


3J 


5J 


7i 


2i 


3J 


5 


2i 


31 


5i 


3 


4 


5J 


3i 


4i 


5f 


3J 


4J 


6 


31 


H 


6i 


2i 


3i 


5i 


3 


4 


5i 


3i 


4i 


51 


3J 


^ 


6 


3i 


41- 


6i 


4 


5 


^ 


3i 


4i 


5i 


3| 


4* 


5i 


3i 


4i 


6i 


4 


5 


6i 


4i 


5i 


7i 


H 


6 


8 


2J 


n 


5 


2t 


3t 


5i 


3 


4 


51 


-3* 


41 


5| 


3i 


4i 


6 


4 


5" 


6J 


2f 


3i 


H 


3 


4 


5^ 


3i 


4i 


5} 


3^ 


4^ 


6 


3i 


4i 


6i 



\ii 


Mate- 


rials. 


«. 


d. 


4 


9 


6 


3 





11 


1 


3.1 


1 


8" 


2 


OJ 


2 


5" 


3 


2 


1 


1 


1 


5\ 


1 


10 


2 


2,^ 


2 


7i 


3 


5 


2 





2 


9 


3 


6 


4 


3 


5 





6 


6 





11 


1 


3i 


1 


8 


3 


Oi 


2 


5 


3 


2 


1 


1 


1 


51 


1 


10" 


2 


2i 


2 


7A 
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liamfl, 

1301. Ditto ditto, 2 do. . 

1302. Spanish do., wrought 

both sides, ^ in. 

1303. Ditto ditto, | do. 

1304. Ditto ditto, 1 do. 

1305. Ditto ditto, li do. 

1306. Ditto ditto, 1 J do. 

1307. Ditto ditto, 2 do. 

1308. Wainscot, wrought 
both sides, and 
framed, 1 in. . 

1309. Ditto ditto, 1^ do. 

1310. Ditto ditto, l| do. 

1311. Ditto ditto, 2 do. 

1312. Honduras mahogany 

ditto, 1 in. 

1313. Ditto ditto, U do. 

1314. Ditto ditto, IJ do. 

1315. Ditto ditto, 2 do. 

1316. Spanish mahogany 

ditto, 1 in. 

1317. Ditto ditto, U do. 

1318. Ditto ditto, l| do. 

1319. Ditto ditto, 2 do. 

1320. Wainscot, wrought 
both sides, and dove 
tailed, ^ in. . 

1321. Ditto ditto, } do. 

1322. Ditto ditto, 1 do. 

1323. Ditto ditto, U do. 

1324. Ditto ditto, 1^ do. 

1325. Ditto ditto, 2 do. 

1326. Honduras mahogany 

ditto, J in. 

1327. Ditto ditto, i do. 

1328. Ditto ditto, 1 do. 

1329. Ditto ditto, U do. 

1330. Ditto ditto, IJ do. 

1331. Ditto ditto, 2 do. 



Labour 
only. 

8. d, 

4i 



























31 

4J 
5f 



Labour 
Fixed. 

8. d. 

5\ 



5 

5J 

6 

6f 

5i 

5f 

6i 

7 

7 

7i 

8 

9 



6 

H 

4 
5 
6 

7 












4i 
5i 

6i 
6J 

7i 



6 

61 

7^ 

7J 





8 
9 
















5i 
6i 

7 

n 

9i 

5 

6 

7 



8 
9i 
lOJ 



Laboiu* ' 
and Nails. 


8. d. 


.7 


6J 


71 


7i 


8" 


8i 


9J- 


8 


8i 


9 


9i 


8^ 


9 


9i 


11 


m 


11 


lU 


1 oj 


7 


7! 


8i 


^ 


io| 


Hi 


7 


8 


9 


lOi 


Hi 


1 1 



rials. 

8. d, 

3 5 

2 2 

2 11 

3 8 

4 5 

5 2 

6 8 



2 

2 4i 

2 9 

3 6 

2 2 

2 7^ 

3 
3 10 



4 
4 
5 

7 





7 
2 



1 2 
1 6^ 

1 11 

2 3^ 

2 8 

3 6 

1 4 

1 9 

2 2 

2 7 

3 
3 10 
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Joiner.— Wainscot. 



Itemi. 
1332. 

1.333. 
1334. 
1335. 
1336. 
1337. 
1338. 



1339. 
1340. 
1341. 
1342. 

1343. 
1344. 
1345. 
1346. 

1347. 
1348. 
1349. 
1350. 



1351. 
1352. 
1353. 

1354. 
1355. 
1356. 

1357. 
1358. 
1359. 



Spanish mahogany 

ditto, J in. 

Ditto ditto, I do. 

Ditto ditto, 1 do. 

Ditto ditto, li do. 

Ditto ditto, l| do. 

Ditto ditto, 2 do. 

Wainscot, in drawers, 

under 2 in., per foot 

^uper, ^ in. . 

Ditto ditto, f do. 

Ditto ditto, 1 do. 

Ditto ditto, li do. 

Honduras mahogany 

in ditto, J in. 

Ditto ditto, I do. 

Ditto ditto, 1 do. 

Ditto ditto, li do. 

Spanish mahogany 

ditto, i in. 

Ditto ditto, } do. 

Ditto ditto, 1 do. 

Ditto ditto, U do. 

Wainscot, in drawers, 

under one foot super , 

J in. . 

Citto ditto, f do. 

Ditto ditto, 1 do. 

Honduras mahogany 

ditto, J in. 

Ditto ditto, •} do. 

Ditto ditto, 1 do. 

Spanish mahogany 

ditto, ^ in. 

Ditto ditto, I do. 

Ditto ditto, 1 do. 

For tonguing, to 

items 1254 to 1358, 

add J and i in. 



Labour 

only. 

8. d, 

6i 
7^ 
7f 
81 
9| 
lOi 



5J 

6 

6f 

7i 










6 

8 



7i 

n 

8h 

9| 



6J 

6| 

7i 

7i 

7i 

8 

8i 

8f 

9 



Oi 



Laboiir 
Fixed. 
t, d. 




7 
7i 







6 








8i 
8i 
9J 
10^ 



7J 
7i 
8i 




9t 
9i 
lOJ 



OJ 



Labour 
and Nails. 
t, d. 





^ I 



8J 
9i 
10 
0^11 

101 
lOf 




9 
^ 
lOi 

10 

11 

1 

11 

1 Oi 

1 n 



1 



All Mate- 
rial*. 


2 


6 


3 

4 


? 


4 
5 


lOj 
8 


7 


3 


1 

1 


3i 
8 


2 
2 


5 


1 


6 


1 


11 


2 


4 


2 


9 


2 


8 


3 


5 


4 


2 


4 


11 


1 


5 


1 
2 


? 


1 


8 


2 


2 


2 


8 


2 


9 


3 


11 


5 


1 



H 
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Itanu. 

1560. Ditto ditto, add, 1 
and li do. 

1561. Ditto ditto, add, 1^ 
and 2 do. 

1363. For beading, to items 
1264 to 1358, 'add 
4 and ^ in. . 

1363. Ditto ditto, add, 1 

and 1^ do. 

1364. Ditto ditto, add, IJ 
and 2 da 

1365. Wainscot flaps, fitted 
and hung, extra, 1 in. 

1366. Ditto ditto, U do. . 

1367. Ditto ditto, l| do. . 

1368. Honduras mahogany 
ditto, extra, 1 in. . 

1369. Ditto ditto, li do. . 

1370. Ditto ditto, l| do. . 

1371. Spanish mahogany 
ditto, extra, 1 in. . 

1372. Ditto ditto, U do. . 

1373. Ditto ditto, l| do. . 

1374. Tongued heading 
joints, per foot fun, 
1 in. . 

1375. Ditto ditto, li do. . 

1376. Ditto ditto, U do. . 

1377. Ditto ditto, 2*do. . 

1378. Mortice -clamped 
ends, per foot run, 
1 in. . 

1379. Ditto ditto, U in. 

1380. Ditto ditto, 1^ do. 
13i81. Ditto ditto, 2 do. 

1382. Do.,mitres,eacA,l in 

1383. Ditto do., each, \\ in 

1384. Ditto ditto, l| do. 

1385. Ditto ditto, 2 do. 



Labour 


only. 


t. 


d. 





OJ 





1 





oi 





Of 





1 





1 





u 





n 





li 





u 





11 





u 





H 





ll 





3 





z\ 





4 





5 





5 





5i 





Oi 





1\ 





5 





6 





7 





8 



Labour 
Fixed. 

t. d, 

1 

u 



Labour 
and yails. 

8. d, 

u 
u 















4 





5^ 





6 







6 
^3J 







7 

n 

^ 





8 





10 



AU Mate- 
rials. 
8, d, 

u 

2 



I. I 



5 

5; 

6] 

7J 



8J 
9 
10 

Hi 



a t 
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Joiner.--Sawingi fto. 



Itema. Sawing, Planing, &c. 

1386. Sawing fir, not less than 12 inches diameter, 

four cuts, per load ..... 

1387. Ditto ditto, for each cut beyond four, add 

1388. Ditto ditto, at per 100 /ee^ «wper 

1389. Ditto ditto, die square, two cuts 

1390. Ditto ditto, for each cut beyond two, add . 

1391. Ditto ditto, all scantlings, six inches and under, 

per foot run ....... 

1392. Ditto ditto, above six inches, per foot run . 

1393. Ditto, oak and old fir, all scantlings six inches, 

and under, ;?er/oo^ rwTi. . . . . 

1394. Ditto ditto, above six inches, per foot run . 

Per dozen cuts. 



1395. 
1396. 
1397. 
1398. 
1399. 
1400. 
1401. 
1402. 
1403. 
1404. 
1405. 
1406. 
1407. 
1408. 



6 feet long 

8 ditto 

10 ditto 

12 ditto 

14 ditto 

16 ditto 

18 ditto 

20 ditto 

21 ditto 



Battens. 
8, d. 

1 9 

2 



Deals. 
8, d. 



2 
2 
2 
3 
4 
4 
4 



3 
6 
9 
4 

4 
6 



2 
2 
3 
3 
4 
4 
5 
6 




6 

6 

8 
4 




Swede 
Deals. 

8, d. 



3 

4 
4 



6 

9 



Flanks. 
8. d. 



2 
3 
3 
4 
5 
5 
6 
7 



6 
3 
9 
4 

9 
6 
6 



Battens, tailed out, per dozen cuts 
Deal or planks, ditto ditto 

Pantile laths, ditto ditto 

Oak wedges, per pair 
Fir ditto, ditto 

Machinery Sawing. — Per dozen cuts. 



1409. 
1410. 
1411. 
1412. 
1413. 
1414. 
1415. 
1416. 
1417. 



6 feet long 






8 ditto 






10 ditto 






12 ditto 






14 ditto 






16 ditto . 






18 ditto , 






20 ditto . 






21 ditto . 







8. d. 



7 


6 


1 


lOi 


4 





6 


6 


3 


3 





Oi 





Oir 

4 1 



o\ 

1 



Flat Guts. 
8, d. 

9 

1 



1 
1 
1 
1 
1 



4 
4 
6 
6 

8 



1 8 








2 
3 



8 








4 
3 



Battens. 


Deals. 


Planks. 


8. d. 


8. d. 


8» d. 


1 4 


1 6 


2 2 


1 8 


2 


2 6 


2 


2 4 


3 


2 3 


2 9 


3 6 


2 6 


3 4 


4 3 


2 10 


3 10 


5 


3 3 


4 4 


5 6 


3 2 


4 10 


6 3 


4 


5 1 


6 8 



Flat Cuts. 
8. d, 

9 



1 
1 
1 
1 
1 
1 
1 
1 




4 
4 
6 
6 
8 
8 
9 
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Items. 

1418. Sawing (by machinery) yellow pine timber into 

hoardB, per 100 feet super 

1419. Ditto ditto, fir ditto ditto 

1420. Ditto ditto, elm ditto ditto 

1421. Ditto ditto, lime, sycamore, chesnut, <Scc., ditto 

1422. Ditto ditto, ash, American birch, &c., &c., ditto 

1423. Ditto ditto, cedar ditto ditto . 

1424. Ditto ditto, oak ditto ditto 

1425. Ditto ditto, mahogany ditto ditto . 



8, d. 



3 


6 


4 





5 





5 


o 


5 


6 


6 


9 


7 


6 



8 



Wrtmgkt to vndth and thickness. 



1426. 
1427. 
1428. 
1429. 
1430. 
;1431. 
1432. 





Battens. 


Deals. 




8. d. 


8. d. 


10 feet long .... 


2 


2i 


12 ditto .... 


2k 


2i 


14 ditto .... 


2i 


3i 


16 ditto .... 


3 


4 


18 ditto .... 


6i 


4J 


20 ditto .... 


4 


5 


21 ditto .... 


4i 


5i 



Plaukfl. 
8. d. 






3 





H 





H 





5 





H 





6 



6i 



Wrotight, grooved, and feathered. 



1433. 10 feet long .... 


3i 


4 


4i 


1434. 12 ditto .... 


3| 


4i 


41- 


1435. 14 ditto .... 


4i 


4i 


5i 


1436. 16 ditto .... 


4| 


5i 


5i 


1437. 18 ditto .... 


5i 


6 


6i 


1438. 20 ditto .... 


6i 


7 


7i 


1439. 21 ditto .... 


6i 


7i 


8 



Fob Notes and Memoranda, see Appendix. 



PRICES FOR DAY WORK. 

1440. Carpenter or joiner, per day of 10 working hours G 8 

1441. Ditto ditto per hour . . • .08 



118 Carpenter and Joiner. 

1442. Fir or other timber in scantlings, according to the 
following Table, which shows the price, in pence, 
per foot ruriy at a datum price of two shillings 
per foot cube. The addition, according to the 
price, may be readily calculated thus :— 



For 28. 3d, add one eighth 
For 28, id, add one sixth 
For 28. 6d, add one fourth 
For 28. Sd. add one third 
For 38. Od, add one half 



to the price given 
in the Table. 



1443. Fir, use and waste, per foot cube 

1444. Pair wedges . . . . 



«• d. 

1 
1 



Timber in SouitLmgi, 

^ "ei ■* lo lo t- 1- 00*01 o ^iM SP' 









a 



■K3r 



yS"-* ■* ■* STus Jjift "a 



o n M o5SS'* 
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Carpenter and Joiner. 
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§ 



-? 



Sis a 

^ P O cS 



i 

d 
o 

w 
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Patent Shntters and kWindow Blinds. 121 

Prices op Sxoxbll's and Bunnett <fc Co.'s Patent Shutters. 

SnoxeWs, 

i, d, 9* d. 

Wood shutters, from, per foot super. , . 4 to 5 

Ditto, shod with iron 5 to 7 

Iron lathes, &c. 5 to 8 6 

Bunnetfs. 

Banker's shutters, patent No. 1, 2X per foot super, . .70 
Shop shutters, do. No. 2, do. ..60 

Ditto, do. No. 3, lighter do. . .46 

Copper shutter, do. No. 4, do. ..70 

Eevolving iron shutters and the Louvre blind, No. 5, do. 8 
Wood shutter, do. No. 6, do. 3 to 4 

Ditto, web hinges, do. do. do. . .26 

Mahogany revolving shutters, do. No. 7, do. . .63 

Window-blind Maker's Prices. 

Inside Venetian blinds any colour, per foot super. . .09 
Ditto, small sizes, under 16 feet super., each . . 12 

Best white linen holland roller blinds, with racks, lines, 

and tassels complete, per foot super, . . . .05 
Best white linen holland spring blinds, mounted on 

French polished tops and plated ends, complete, per 

foot super. 9 

Small sizes, charged as 18 feet super. 

Transparent blinds vary in price, from 2s, 6(f. to 10 

guineas eacL 
Perforated zinc blinds in mahogany frames, painted any 

plain colour, per foot super. 110 

Small sizes, each 7 6 

Ornamented comers, in addition to the above prices for 

each blind, 4«., 55., or 6«., according to design, and in 

gold, 5s, 6d.f 6s, 6d., and 8s. 6d. 
French polishing frames, from 2s. to Zs, each, according 

to size. 
Gauze wire blinds in mahogany frames, painted any plain 

colour, per foot super. 2 

Small sizes, each 8 6 

Gauze wire blinds in mahogany frames, ^itbi bx^as^ qx 

bronzed tops, having a light and eleg^\» aYgQ^x^XLC^i 
per/ootiuper. . . . . • % • ^ 



122 Carpenter and Joiner.— Window Blinds. 

s. d. 

Small sizes, each 12 6 

Dwarf Venetian blinds, in mahogany frames, painted in 

any plain colour, per foot super. . . . .36 

Small sizes, each . 14 

French polishing, extra, according to size. 

Outside Florentine blinds, in ornamented cases, mounted 

with blue striped cloth, complete, per foot super, . 2 

Small sizes, each 40 

Outside Spanish blinds, in ornamented cases, mounted 

with blue striped cloth, complete, per foot super, , 2 3 

Small sizes, each . 45 

Outside Venetian blinds, in ornamented cases, painted 

any colour, and mounted, with best thread tape and 

patent lines, complete, per foot super, , . ,19 

Small sizes, each 35 

Outside shutter blinds^ painted any colour, per foot super, 2 & 

Small sizes, imder 20 feet, each 55 

Outside Oriental blinds, of blue striped cloth, fitted in 

cases, complete, for circular-headed windows, per foot 

super. 2 6 

Small sizes, under 20 feet super., each , • . . 45 
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IRONMONGER'S 


Items. 


h i inch cut Tacks 


2. 1 ditto do. . 


• 




3. i ditto do. 






4. i ditto Cut Brads 






ff« i ditto do. 


1 




i, 1 ditto do. 






7. li ditto do. 






a 1* ditto do. . 


k 




9. li ditto do. . 


i 




10. 2 ditto cut Flooring Brads . 




11. 2i ditto do. 




13. 2i ditto do. 




13. 2i ditto do. 




li 3 ditto do. 




15. 2 ditto wrought do. 




16. 21 ditto do. 




17. 2i ditto do. 




18. 2i ditto do. 




19. 3 ditto do. 




29. Threepenny Wrought Nails . 




21. Fourpenny do. 




22, Sixpenny do. 




23. Eightpenny do. 




24. Tenpenny do. 




25, Twentypenny do. 




26, Twowsihilling do. 




27. Twopenny Clout Nails Fine . 




28, Threepenny do. 




29. Fourpemiy do. 




30. Sixpenny do. 

31. Ei^tpenny do. 






32. i inch Brass-headed Nails . 




33. 1 ditto do. 




34. li ditto do. 




35. li ditto do. 




36. 2 ditto do. 




37. 2i ditto do. 




38. 3 ditto da 




39* f inch Galvanised Naile 


I . . 





PRICES. 



Per 
Tbouuod. 


Per 
Hundred. 


«. d. 


*. 


d. 


6 







8 





•*1 1 


10 





* ' ' 


i 







6 







6 





ll 1 


7 







8 





*' 1 


10 





Jt 


1 6 





1 10 


6 


3 


2 3 





4 


2 10 





5 


3 4 


b 


6 


2 9 





5 


3 





6 


3 4 





6i 


4 3 





74 


4 10 





8i 


1 7 





3 


1 10 





3 


2 4 





4 


3 





6 


3 3 





«4 


4 10 





i 


8 6 





10 


1 4 





2 


1 7 





3 


1 10 





4 


2 4 





5 


3 





6 




1 







1 


4 




I 


8 




2 


6 




2 


6 




3 


6 




4 


^ 




1 


1 
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Ironmonger.- 



Items. 



40. 1 inch Galvanised Nails, per hundred 



41. H ditto 

42. H ditto 

43. 2 ditto 

44. 2i ditto 

45. 3 ditto 



do. 
do. 
do. 
do. 
do. 



do. 
do. 
do. 
do. 
do. 



46. Cast Lath-Nails, per cwt, 

47. Cut ditto do. 

48. Spikes, 4 inch, per dozen 

49. Ditto, 5 do. do. 

50. Ditto, 6 do. do. 

51. Ditto, 7 do. do. 

52. Holdfasts and WaU Hooks, per lb, 

53. Ditto ditto, each . 

54. Flat Points, 3^ inch, per cwt 

55. Ditto 4 do. do. 

56. Ditto 4i do. do. 

57. Ditto 5 do. do. 



SoBBWS — Per dozen. 



58. i inch 

59. 1 do. 

60. lido. 

61. li do. 

62. lido. 

63. 2 do. 





Iron. 


Brass. 




8. d. 


«. (2. 




li 


4 




2 


5J 




3 


7 




4 


9 




5 


lu 




6 


1 2 



. 1 5 
. 1 10 
. 2 2 
. 2 8 
. 3 9 
. 4 10 
. 15 
. 20 
. 
. 



6 

7 







Iron. 






a. d. 


64. 


2i inch . 


8 


65. 


3 do. . 


10 


66. 


3i do. . 


1 


67. 


4 do. . 


1 3 


68. 


4i do. . 


1 8 


69. 


5 do. . 


2 3 



. 0. 9 

. 1 3 

. 5 

. 1^ 

. 25 

. 23 6 

. 23 

. 23 



Brass. 
s, d, 

1 6 

2 



Gilt-headed Sobbws — Double the price of Iron. 
Bolts, with Scbbws complete — each. 

Spring 
Plate. 

8. d. 



70. 


3 inch 


71. 


4 do. 


72. 


5 do. 


73. 


6 do. 


74. 


7 do. 


75. 


8 do. 


76. 


9 do. 


77. 


10 do. 


rs. 


12 do. 








4 
5 



6i 

8 
010 

1 



Bough 

Bod 

8, d, 

4J 
5J 
7 


Bright 
Bod. 

8, d, 
6 

7| 
9 


8| 

io| 


lOJ 

1 


1 Oi 


1 2 


1 2 


1 4 


1 4 


1 6 


• •• 


•■ • 



Barrel 


«. 


d. 





9 









2 




4 




6 




8 




10 


2 





2 


4 



Bolts and Hinges. 
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Brass Flush Bolts. 



Itemi. 



79. 


H 


inches 


80. 


3 


ditto 


81. 


4 


ditto 


82. 


5 


ditto 


83. 


6 


ditto 


84. 


7 


ditto 


85. 


8 


ditto 


86. 


9 


ditto 


87. 


10 


ditto 


88. 


12 


ditto 


89. 


15 


ditto 


90. 


18 


ditto 


91. 


21 


ditto 


92. 


24 


ditto 









iinch. 


|inch. 


J inch. 1 




8, d. 


j(. (2. [8. d. \ 


. • • 


4 


5 


6 








5 


6 


8 








6J 


8 


10 








8 


10 


1 








H 


1 


1 3 








11 


1 2 


1 6 








1 oj 


1 4 


1 8 








1 2 


1 6 


1 10 








1 4 


1 8 


2 








1 8 


2 


2 3 








2 


2 6 


3 








2 4 


3 


3 9 








2 9 


3 6 


4 6 








3 2 


4 


5 3 



linch. 


8. 


(2. 





7 





9 


1 





1 


3 


1 


6 


1 


9 


2 





2 


3 


2 


6 


3 





3 


10 


4 


8 


5 


6 


6 


4 



Hinges — Per pair, including Screws complete. 



Butts and Back Flaps. 



93. 

94. 

95. 

96. 

97. 

98. 

99. 
100. 
101. 
102. 
103. 
104. 



1 inch 
U ditto 
l| ditto 

2 ditto 
2 J ditto 

3 ditto 

3 J ditto 

4 ditto 
4 J ditto 

5 ditto 

5 J ditto 

6 ditto 



4 
5 
6 

7 



105. 
106. 
107. 
108. 

109. 8 

110. 9 

111. 10 
113. 11 



ditto 
ditto 
ditto 
ditto 
ditto 
ditto 
ditto 
ditto 



Cast 
Iron. 

2 


Wrought 
Iron. 

3 


3 


4 


4 
5 


5i 
7^ 


6 
8 


8i 
11 


10 


1 2 


1 


1 8 


1 3 


2 3 


1 8 


2 10 


2 3 


3 8 


3 


4 9 


n hinges. 

G 


HL 

hinges. 

8 


8 


10 


10 


1 


1 


1 2 


1 2 


1 4 


1 4 


1 6 


1 6 


1 8 



Brass. 






6 





8 





9 


1 





1 


5 


2 





2 


8 


3 


5 


4 


3 


5 


2 


6 


2 


7 


3 


Cross 


garnets. 



7 
8 
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Items. 

113. 12 inches 

114. 14 ditto 

115. 16 ditto 
il6. 18 ditto 
U7. 20 ditto 



Rising Skew Butts, 

Iron. Brass. 



Iroiunonger.— 








H hinges. 


HL 

hinges. 




t, d. 


«. d. 




1 10 


1 11 




1 11 


2 




2 2 


3 3 




2 5 


2 6 




> • • 


2 9 


3 11 



Cross 
garnets. 
8. d. 



1 
1 
1 
1 

2 



118. 
119. 
i20. 
121. 
l22. 



123. 
124. 
125. 
126. 
127. 
128. 

129. 
130. 
131. 

|32. 
133. 

1 34. 

135. 
136. 
137. 
138. 
139. 
140. 
141. 
142. 
143. 



s, d, 9. d, 

3 ins. 1 7 9 6 
3ido. 1 11 12 4 

4 do. 2 5 13 6 
4i do. 3 15 6 

5 do. 3 8 19 



Projecting Brass Butts, 

Inches. Inches. 



3 X2J 
3^X3 

4 X3J 
HX3| 

5 X4 



8, d. 



2 
4 
5 

7 
9 



8 
6 
8 

2 



Parliament hinges, 3 inches . per pair 

Ditto ditto, 3J ditto . . do. 

Ditto ditto, 4 ditto . . do. 

Ditto ditto, 4 J ditto . '. do. 

Ditto ditto, 5 ditto . . do. 

Eedmond's patent hinges for 1^ inch 

shutters .... do. 

Ditto ditto for 2 inch ditto . do. 

Ditto ditto for 4 J inch reveal . do. 
Patent swing centres, to open both ways, 

for 1 J inch doors . . do. 

Ditto ditto^ for 2 inch ditto . do. 

Ditto ditto, for 2| inch ditto . do. 

CoUinge's patent spherical hinges, 2 

inches .... per pair 

Ditto ditto, 2| ditto . . do. 

Ditto ditto, 3 ditto . . do. 

Ditto ditto, 3 J ditto . . do. 

Ditto ditto, 4 ditto . . do. 

Ditto ditto, 4| ditto . . do. 

Ditto ditto, 5 ditto . . do. 

Ditto ditto, 5^ ditto . . do. 

Ditto ditto, 6 ditto . . do. 

Spring hinges, light, for 1^ inch doors 

do. 



3 x4 

3Jx4i 

4 X5 

5 X6 

Cast 
8, d. 



I 
1 
1 
1 
2 



2 
4 
6 
9 




• •• 

•• • 
... 



Cast Iron. 

1 4 



1 
2 
2 
2 
3 
3 
3 
4 



8 

4 
8 

4 
8 




8, 





1 

4 
8 
2 



d. 



5 4 

6 4 
8 4 

10 9 

14 6 

Wrought 

8. d. 



4 P 



1 
1 

2 
2 
2 



6 
9 

3 
6 



2 3 

2 6 

3 6 

26 

30 

35 



Brass. 

5 

7 
8 



6 

6 



10 
12 



14 
16 
19 
22 








9 6 



Hingea and Gate Fittings. 
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Iron. 1 


8, 


d. 


4 


6 


5 





6 


6 


7 





7 


6 



Itemi. 

14:4:, Ditto ditto, for 2 inch ditto . per pair 

145. Ditto ditto, for 2| inch ditto . do. 

146. Ditto ditto, strong, for 1 J in. doors do. 

147. Ditto ditto, for 2 inch ditto . do. 

148. Ditto ditto, for 2| inch ditto . do. 

149. Murray's patent cup and ball butts for doors, length 
. . of flap, 2 J inches . . . per dozen pairs 

150. Pitto ditto, 3 inches . . . ditto 

151. Pitto ditto, 3^ ditto . . . ditto 

152. pitto ditto, 4 ditto . . . ditto 

153. Ditto ditto, 4J ditto . . . ditto 
164. Pitto ditto, 5 ditto . . . ditto 

155. Pitto ditto, 5J ditto . . . ditto 

156. Ditto ditto, 6 ditto . . . ditto 



Brass. 
s. d. 



10 
11 
11 
12 
13 

5 
6 
8 
9 
11 



6 
6 
6 
6 

e* 


6 

6 
9 



13 6 
16 9 

18 6 



* R^mund!s <yr Gollinge's^ and Imrajfs Patent Gate Hinges, 



157. 
158. 
159. 
160. 
161. 
162. 
163. 
164. 
165. 
166. 
167. 
168. 
169. 

no. 

(. 

171. 
172. 
|i73. 

|»74. 
\75. 

ne. 

177, 



Strong hinges, 1 ft. 6 in. 

Ditto ditto, 2 

Ditto ditto. 

Ditto ditto. 

Ditto ditto, 

Ditto ditto. 

Ditto ditto. 

Ditto ditto. 

Ditto ditto. 

Ditto ditto. 

Ditto ditto. 

Ditto ditto, 

Ditto ditto, 

Ditto ditto. 



2 » 3 „ 
2 „ 6 „ 

2 „ 9 „ 

3„ 

3 „ 6 „ 

4„ 

4 6 

6 „ 6 „ 
6„ 

6 » 6 » 

7 » 



per pair 
do. 
do. 
do. 
do. 
do. 
do. 
do. 
do. 
do. 
do. 
do. 
do. 
do. 



Collxnob'& 
£ s, d. 



8 
11 
12 

13 
15 
16 



1 
1 
1 





5 

10 



1 15 
1 19 



2 
2 
2 



3 
5 

7 



3 

3 
9 
3 
9 



6 
6 

6 
6 



Imbat's. 
£9. d, 

7 

9 

... 
11 



13 
16 

19 

1 3 
1 7 
1 12 
1 16 





6 



Q 



f •• 



General Gate FirrnrGS. 



Imray's patent self-acting stop . eachy from 2s, to 1 1 
Pitto ball catches . . .do. |, 7& „ 9 
Ditto string barrel bolts . . do. », 7 s, „ 9 

Pitto latch and striking plate . . ^ . . 13 

Ditto double screw bolts, shutting i^ith one action 28 

Ditto lever bolts, three ways with^ one action • 55 

Ditto patent spring hmges for doors swingmg - 

both ways, with shoe and top oeutc^ « « ^^ 






6 





138 Ironmooger,— 

DOOK FuRNiTHBE, vntk Self-adjtuAmg Spindlei. 
Itrani. I. d. 

178. Mortice set, compriemg two knobs, one 6 to . 

bult Itnob, and two escutcheons, with 
screws or pins complete, white or buff 

179. Ditto ditto, ebony 

180. Ditto ditto, wahiut . 

181. Ditto ditto, ivoiy 
183. Ditto ditto, ornamental, from 

183. Long finger plates, white or bu£F 

184. Ditto ditto, ebony 
165. Ditto ditto, walnut 

186. Ditto ditto, ivory 

187. Ditto ditto, omamentaJ, from 

188. Short ditto, ditto, white or buff 

189. Ditto ditto, ebony 

190. Ditto ditto, walnut 

191. Ditto ditto, ivory 

192. Ditto ditto, ornamental, from 

193. Large knobs, whit« or buff . 

194. Ditto ditto, ebony 

195. Ditto ditto, walnut 

196. Ditto ditto, ivory 

197. Ditto ditto, ornamental, from 

198. Shutter knobs, white or buff 

199. Ditto ditto, ebony 

200. Ditto ditto, wahiut 

201. Ditto ditto, iTOi7 

202. Ditto ditto, ornamental, from . . 8 to 3 

203. Bell levers, white or buff ... 3 
304. Ditto ditto, ebony 

205. Ditto ditto, walnut 

206. Ditto ditto, ivory 

207. Ditto ditto, ornamental, from 

208. Robinson's patent swing hinges, with brttas shoe 

and iron top centres complete, for IJin. door 

209. Ditto ditto, li ditto 



210. Ditto ditto. If ditto 

211. Ditto ditto, II ditto 

212. Ditto ditto, li ditto 
5Ja Ditto ditto, 2 ditto 

S14. Ditto ditto, 2J ditto 
31& Ditto ditto 2i ditto 



19 

1 9 
1 10 
1 10 
1 U 
1 U 
1 16 



Door Furniture and Locks. 
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Locks op Best Quality — each 



Items. 



216. 7 inches 

217. 8 ditto 

218. 9 ditto 

219. 10 ditto 

220. 12 ditto 



Fine Ward Fancy biished 



Common Stock. 
«. d, 

1 4 
1 7 

1 10 

2 1 

3 2 

DeadLockfl. 



Stock. 
8, d. 



2 
3 
3 

4 
6 



6 

6 
2 





Cupboard 
Locks. 

10 

1 1 

1 4 



Wheel-ward 
Stock. 

8. d. 



7 
8 
9 

10 
12 






6 
6 



221. 3 ditto 

222. 3J ditto 

223. 4 ditto . . 17 

224. 5 ditto . . 1 10 ... 2 

225. 6 ditto . . 2 6 ... 3 

226. 7 ditto ..36 ... 4 

227. 8 ditto . . 5 ... 5 

228. 10 ditto . . 7 6 .... 6 

229. Iron rim wheel-ward, 3 bolt brass knob lock, 7 ins. 

230. Ditto ditto, 8 ditto 

231. Ditto ditto, 9 ditto 

232. Best drawback brass mounted lock, 7 ditto 

233. Ditto ditto, 8 ditto . 

234. Ditto ditto, 9 ditto . 

235. Ditto ditto, 10 ditto . 

236. Mortice, or brass case locks, 6 ditto 

237. Ditto ditto, 7 ditto . 

238. Ditto ditto, 8 ditto . 

Patent Detector Locks. 



Iron rim 2 bolt, 
knob locks. 



6 



6 



5 
6 
8 
7 
8 
9 

10 
7 
8 
9 




6 






3 
6 



239. 


3 inches or less 


240. 


3^ ditto 


241. 


4 ditto 




242. 


^ ditto 




243. 


5 ditto 




244. 


6 ditto 




245. 


7 ditto 




246. 


8 ditto 




247. 


9 ditto 




248. 


10 ditto 




249. 


12 ditto 







Till 

or 

Drawer. 

8. d. 


Chest, 
Desk, and 
Cupboard. 

8. d. 


Iron rim, 

dead 
one side. 

8. d. 




10 6 


11 9 






11 6 
••• 


12 9 

13 9 










14 9 










16 










... 


21*"6 








... 


23 6 








... 


27 6 








•• • 


32 


^ ' 






••* 


41 6 



Mortice, 

dead 
one side. 

8. dm 

22 6 



23 6 

•*• 

24 6 
27 6 
33 

••• 
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Items. 

250. 
251. 
252. 
253. 
25i. 
'255. 
256. 
257. 
258. 
259. 
260. 
261. 
262. 
263. 
264. 
265. 

266. 
267. 
268. 
269. 



Ironmonger.— 



Mortice 
thr^e bolts. 

8. d. 



• •• 



Flush Spring 

or 
Mortice Latch. 



9. 

20 
21 
22 



d. 
6 
6 
6 



Spring 



Locks 
or 
Street Doors. 

8. 

36 
38 



41 

43 

46 

51 

57 

13 

14 

15 

17 



1 

1 

2 



270. 
271. 

272. 
273. 
274. 
275. 
276. 
277. 
278. 
279. 
280. 
281. 
282. 
283. 

SSL 



4 inches or less 

5 ditto . 

6 ditto . . . 43 

7 ditto . . . 46 

8 ditto 

9 ditto 
10 ditto . 

Patent combination latches, 4 inches 
Ditto ditto, 5 do. . 

Ditto ditto, 6 do 

Ditto ditto, 7 do. . " . 
Fixing common stock or dead locks, each 
Ditto, wheel-ward and rim locks ditto 
Ditto, draw-back, brass mounted ditto 
Ditto,, mortice-locks . . . ditto 
Cleaning, repairing, and la^uering mortice 

locks, each 2 

Ditto ditto, dead locks, each .... 1 

Picking locks, each 1 

New keys to knob, mortice, or brass-oase lock8,eacA 2 
Ditto to drawers or press locks, each . . .1 

Shutter, Sash, and Doob Fastenings, &c. 

Bars and bow-latches, per inch in length . 
Wrought-iron locking bars, with screws and plates, 

3 feet long, each 4 

Ditto ditto, 4 feet long, each .... 5 
Ditto ditto, 5 ditto ditto . . . . 6 
Brass shutter knobs and roses, each ... .0 
Ditto ditto, ornamental, each , . 6d to 1 
Ditto flush rings, each . . . 5(2 to 1 
Ditto, roller, with screws. No. 1, each. . . 10 
Ditto ditto No. 2, ditto . .11 

Ditto ditto No. 3, ditto . . 1 

Ditto, sides or wedges, per pair .... 1 

Ditto, screws, per pair 

Spring shutter bars, with screws, per inch . • P 1 J 
Circular door-springs, with plates and screws, iron, 

japanned, i^er incA 3 

Ditto ditto OS 



d. 



6 


6 
6 
6 
6 

6 

6 


6 
6 



i 



n 



6 
6 
6 
3 
9 
3 



i 
4 



I^hntter Faitenings, fto 

Items. 

285. Door handles, with screws, japanned . each 

286. Ditto ditto, brass .... ditto 

287. Drawer handles, brass . . ditto 

288. Ditto ditto, strong .... ditto 

289. Sash pulleys, iron-framed with screws, 1| inches, 

per dozen 

290. Ditto ditto, U ditto .... ditto 

291. Ditto ditto, 2 ditto .... ditto 

292. Sash pulleys, brass-framed with screws, \\ inches, 

per dozen 

Ditto ditto. If ditto .... ditto 
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«. d. 

H 
1 





293. 

294. Ditto ditto, 2 ditto 

295. Framed axle-pulleys, brass-framed with screws, 



296. 
297. 
298. 
299. 
300. 
301. 
$02. 
303. 
304. 
305. 
306. 
3p7. 
30a 
309. 
310. 
311. 
312. 
313. 
314. 
315. 
316. 
317. 
318. 
319. 
320. 
321. 
322. 
323. 



1| inches 
Ditto dittOj If ditto . 
Ditto ditto, 2 ditto . 
Ditto ditto, 2i ditto . 
Ditto ditto, 2^ ditto . 
Brass case latches and knobs 
(Thumb screws, iron 
Ditto ditto, brass 
Flush lifts, iron 
Stubs and plates 
Shutter turns 

Sash fastening and screws . 
Ditto, spring-roller ditto 
Ditto, cranked . 
Espaniolette bolts, per foot 
Sash centres, each 
Shutter shoes, with screws, each 
Patent sash line, No. 3 
Ditto ditto 



» 



Ditto ditto 

Ditto ditto 

Ditto ditto 

Ditto ditto 

Ditto ditto 

Ditto ditto 

Ditto, pulley line 

Sash weights, iron, per lb. . 

Ditto ditto, lead ditto 

Latches, bow, with brass knobs 






4 
5 
6 

7 
8 

10 
12 



1 
2 
2 

2 
3 



pefi' dozen 
ditto 
ditto 
ditto 
ditto 
each 
ditto 
ditto 
ditto 
ditto 
ditto 
ditto 
ditto 
ditto 
ditto 



per dozen yards 
ditto 
ditto 
ditto 
ditto 
ditto 
ditto 
ditto 
ditto 



6 
7 
8 
9 
11 
2 








3 

4 
1 



2 
6 



9 



8 
1 
6 

8 
2 



ditto 3 10 



3 


6 
6 
9 
5 
7 
3. 
3t 
7' 



9 

1 9 



2 

8 




8 

9 

lOJ 

1 H 
1 4 
1 6 

1 10 

2 3 
2 8 
8 

U 

5 

each 2 ^ 
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Iroiiinoiiger.' 



Items. 

324. 
325. 
326. 
327. 
328. 
329. 
330. 
331. 

332. 
333. 
334. 
335. 
336. 
337. 
338. 
339. 
340. 
341. 
342. 
343. 
344. 
345. 
346. 
347. 
348. 
349. 
350. 
361. 



Latches, iron rim, best 
Ditto, brass rim 
Ditto, mortice . 
Ditto, rebated 
Ditto, pulpit, brass case 
Ditto ditto, with bolt 
Ditto, thumb 
Ditto, Norfolk , 

Brass knobs, 2 inches, each 
Ditto ditto, 2i ditto ditto 
Ditto ditto, 2| ditto ditto 
Brass door hooks, each 
Iron chain and barrel, each 
Brass pins, per oz. 
Black pins, ditto 
Iron brackets, with screws, 2 
Ditto ditto, 2i ditto 
Ditto ditto, 3 inches 
Ditto ditto, 3i ditto 
Ditto ditto, 4 ditto 
Ditto ditto, 5 ditto 
Ditto ditto, 6 ditto 
Ditto ditto, 7 ditto 
Ditto ditto, 8 ditto 
Ditto ditto, 9 ditto 
Ditto ditto, 10 ditto 
Ditto ditto, 11 ditto 
Ditto ditto, 12 ditto 



ditto 
ditto 
ditto 
ditto 
ditto 
ditto 
ditto 
ditto 



8. d. 



Bound. 
s, d, 

2 8 

3 2 

4 



inches, each 
. ditto 



each 
ditto 
ditto 
ditto 
ditto 
ditto 
ditto 
ditto 
ditto 
ditto 
ditto 



Patent Metallic Sash Lines. — Per yard. 

Iron. 
s, d. 



352. i in. circumference 

353. f ditto 

354. i ditto 
365. f ditto 

356. I ditto 

357. i ditto 

358. 1 ditto 

359. U ditto 
SdO. :i^ ditto 



2i 
3 










4 
5 
6 

7 



4 
6 
6 
6 
3 
4 

1 



9 
9 

9 
8 
9 
9 
3 



Octagon. 

8m d. 



Copper. 
8, d. 



8i 
10 




Shntter Fasteningi, fto. 
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Items. 

361. Brass knobs for closets, &c., and tarn buckles, each 

362. Mahogany knobs, each, 1 in., Id. ; li in., Hd. ; 

11 in., l^d, ; If in., Ifc?. ; 2 in., 2\d, ; 2i in., 
2ld. ; 2f in., 3rf. 

363. Brass buttons, each . 

364. Cabin hooks .... 

365. Hat pins, japanned, each . 

366. Ditto ditto, brass, each 

367. Hat and cloak pins, japanned, each 

368. Ditto ditto, brass, each 

369. Best round sink traps, 4 ins. each 

370. Ditto ditto, 5 ius., each . 

371. Ditto ditto, 6 do., each 
.372. Ditto ditto, 7 do., cocA . 

373. Ditto ditto, 8 do., each . 

374. Ditto ditto, 9 do., each . 

375. Ditto ditto, 10 do., each 

376. Ditto ditto, 12 do., each 



8. d, 
5 







. 3i 






. 1 1 






. 3 






8 






. 5 






1 






. 9 






. 1 






. 1 3 






. 1 6 






. 1 10 






. 2 2 






. 2 6 






. 3 



Whishaw's Registered Improved Telbkouphonon for 

Speaking Pipes. 

377. Mouth-pieces with indicators, Ivory . 

378. Ditto ditto, cocus wood ..... 

379. Ditto ditto, brass, lacquered, bronzed, or tinned . 

380. Ditto, without indicators, ivory .... 

381. Ditto ditto, cocus wood 

382. Ditto ditto, brass, lacquered, bronzed, or tinned . 

383. Brass connecting screws to connect to speaking 

pipe Is. and 

384. Flexible tube covered with marone, green, or blue 

worsted — 
inch outside diameter .... per foot 
ditto ditto ditto 



6 


9 


4 





4 





6 





3 





3 






1 6 



1 
1 



5 

8 
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Mason's Work. 



MASON'S WORK. 



Items. 



1. Stone in block at wharf, per foot 

cube ..... 

2. Ditto, delivered, including cartage 

and waste, but not labour, per 
foot cube .... 

3. Ditto ditto, including scaffolding 

d^u^hov&imgy per foot cube 

4. Ditto ditto, including setting, per 

foot cube .... 

5. Ditto, if above 6 feet long, per 

foot cube, add 

6. HaJf sawing, per foot mper 

7. Whole sawing, ditto . 



Bftth. 
s. d. 


Caen. 
& d. 


1 5 


1 9 


2 4 


2 8 


2 7 


2 11 


3 


3 4 


4 


4 


li 
3 


U 

2i 



Portland. 
8. d. 

2 G 



3 6 

3 9 

4 4 

6 

Zi 

7 



Prices of Work, per foot mper, in addition to stone to be taken 

as Item 2, including setting. 



8. Plain work to beds and joints . 


. 7 


6 


1 


9. Ditto, to beds of bond stones 


. 6J 


5i 


11 


10. Ditto, rubbed or fine dragged face 


5 8 


7 


1 u 


11. Ditto ditto, circular . 


11 


10 


1 7 


12. Ditto, and tool stroked 


. lOi 


94 


1 4 


13. Ditto ditto, circular . 


. 1 2i 


1 0* 


1 8 


14. Sunk work to beds and joints 


, 10 


8i 


1 4 


15. Ditto, circular . . . , 


. 1 Oi 


10 


1 6 


16. Ditto, rubbed or fine dragged . 


. lOi 


10 


1 6 


17. Ditto ditto, circular . 


. 1 n 


1 1 


1 10 


18. Ditto, and tool stroked 


. 1 2i 


1 u 


1 10 


19. Ditto ditto, circular . 


. 1 5i 


1 3i 


2 2 


20. Moulded work . . . . 


. 1 2 


1 oj 


1 9 


21. Ditto, circular . 


. 1 6 


1 3 


2 4 


22. Ditto, stopped . . . . 


. 1 4 


1 2 


2 1 


23. Ditto ditto, circular . 


. 1 8 


1 6 


2 7 


24. Ditto, Gothic . . . . 


. 1 91 


1 ei 


2 9 


25. Ditto ditto, circular . 


. 2 4 


1 11 . 


3 8 


26. Columns, circular, plain work tc 








shafts .... 


. in 


10 


1 7 


27. Ditto, part base or neck mould- 








ing on same stone « 


. 1 4 


1 2 


2 



Kmoxi'i Woxk. 
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ItBDi. 

28. Ditto, oiroular moulded work to 

caps and bases 

29. Spherical work .... 

30. Ashlering, including plain beds, 

joints and £ace, and plugging, 
4 in. . 

31. Ditto ditto, 5 in. 

32. Ditto ditto, 6 do. 

33. Ditto ditto, 7 do. 

34. Ditto ditto, 8 do. 
35 ; Ditto, for bond stones 6 feet apart, 

containing 2 feet cube, with 
cramps, add to items 30 to 34 

36. Jambs or slabs, 1 in. 

37. Ditto ditto, H do. 

38. Ditto ditto, 2 do. 

39. Ditto ditto, 2J do. 

40. Ditto ditto, 3 do. 

41. Landing and balcony bottoms 

plain face both sides, set, 2^ in 

42. Ditto ditto, 3 do. . 

43. Ditto ditto, 3 J do. . 

44. Ditto ditto, 4 do. 

45. Ditto, if 6 feet or more long, add 

46. Sinks, 5 ins. 

47. Ditto, 6 do. . 

48. Ditto, 7 do. . 

49. Ditto, 8 do. . 

50. Paving in straight courses, in 

eluding jointing, 1^ in. 

51. Ditto ditto, 2 do. . 

52. Ditto ditto, 2^ do. . 

53. Ditto ditto, 3 do. . 

54. Ditto, in squares laid diagonally, 

2 ins. . 

55. Ditto ditto, 2i do. 

56. Ditto ditto, 3 do. 

57. Ditto, in octagons, with black 

dots, 2 ins. . 

58. Ditto ditto, 2i do. 

59. Ditto ditto, 3 do. 



Bath. 
s. d. 

1 9 
1 9 



2 
2 

2 
3 
3 



1 
1 
1 
1 
1 



2 

3 
3 

4 
4 

1 
1 
1 
1 

2 
2 
2 




4 
8 

4 



2 

3J 
5 
6i 
8 
1 10 

1 9 

1 10 

2 



4 
3 

6 

6 

2 
4 
6 
8 

1 

H 

6 



3 4 
3 7 
3 10 



Caen. I 


PorU 


and. 


s. 


d. 


8. 


d. 


1 


6 


2 


7 


1 


6 


2 


8 


1 


9 


3 





2 


1 


3 


6 


2 


5 


4 





2 


9 


4 


6 


3 


1 


5 







2 


I 


4 




4.1. 


1 


9 




6 


2 







'7i 


2 


3 




9 


2 


6 




11 


2 


9 




10 


2 


10 




11 


2 


11 


2 


1 


3 


1 


2 


5 


3 


4 





3 





4 


3 


3 


4 


3 


3 


9 


5 


3 


4 


3 


6 


3 


4 


9 


7 


3 


1 


1 


1 


9 


1 


3 


2 





1 


5 


2 


8 


1 


7 


2 


6 


1 


10 


2 


8 


2 


Oi 


3 





2 


3 


3 


4 


3 


2 


4 





3 


5 


4 


4 


3 


8 


4 


8 
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Mawm's Work. 



} 



Items. 

60. Coping, weathered, throated, and 

set, average thickness, 2 ins., 
width, 7 ins., per foot run 

61. Ditto ditto, width, 12 do. . 
%2, Ditto ditto, width, 7 do. . 

63. Ditto ditto, average thickness, 

2^ ins., width, 7 do. . 

64. Ditto ditto, width, 12 ins. . 
Q5. Ditto ditto, width, 17 do. . 
QQ, Ditto ditto, width, 22 do. . 

67. Ditto ditto, average thickness, 

3 ins., width, 12 ins. 

68. Ditto ditto, width, 17 do. . 

69. Ditto ditto, width, 22 do. . 

70. Sills, per foot super , 

8 ins. by 3 ins. 

71. Ditto ditto, 8 do. „ 3^ do. 

72. Ditto ditto, 8 do. „ 4 do. . 

73. Ditto ditto, 8 do. „ 4i do. . 

74. Ditto ditto, 8 do. „ 5 do. 

75. Ditto, to items 70 to 74, for 

sinking and throating, add . 

76. Curbs, per foot super, including 

jointing, 6 ins. by 6 ins. 

77. Ditto ditto, 6 do. „ 7 do. 

78. Ditto ditto, 6 do. „ 8 do. 

79. Ditto ditto, 6 do. „ 9 do. 

80. Ditto, for rounded top, to items 

76 to 79, add . . . 

81. Old chimney pieces, squared and 

re~sex ..... 

82. Ditto ditto, including sanding . 

83. Ditto ditto, and sawn 

84. Old paving taken up, squared 

and re-laid .... 

85. Ditto ditto, including sanding . 

86. Ditto ditto, in Roman cement . 

87. Old coping squared and re-set . 

88. Ditto ditto, including sanding . 



Bath. 
8. d. 


Caen. 
«. d. 


1 2 

2 2 
2 7 


1 

2 
2 5 


1 4 

2 4 

2 10 

3 4 


1 2 

2 2 

2 8 

3 2 


2 9 

3 4 

4 


2 7 

3 2 
3 10 


1 7 


1 3 


1 11 

2 2 
2 6 
2 9 


1 6 

1 9 

2 
2 3 


2 


2 


2 4 

2 8 

3 
3 4 


1 10 

2 2 
2 6 
2 10 


2 


2 


• . • 


• • • 


• . • 


• • • 


... 


• •• 


• • • 


• • . 


• • • 


• . • 


... 


•• . 


• • • 


••• 


... 


... 



Portland 


8. 


d. 


1 


5 


2 


7 


3 


6 


1 


7 


2 


9 


3 


5 


4 





3 


3 


3 


11 


4 


8 


2 





2 


4 


2 


8 


3 





3 


4 





3 


2 


9 


3 


2 


3 


6 


3 


10 





H 





8 





10 


1 


4 





4 





6 





8 





6 



8i 



Simdries. 
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Running Articles. — Per foot run. 



Itemg. 

89. Columns diminished, flutes, to 

1 J in. diameter . 

90. Ditto, H to 2 ins. diameter . 

91. Ditto, 2 „ 2i do. do. 

92. Ditto, 2i „ 3 do. do. 

93. Ditto, arris, ditto ditto, to 1^ 

ins. diameter 

94. Ditto, li to 2 ins. diameter . 

95. Ditto, 2 „ 2i do. do. 

96. Ditto, 2i „ 3 do. do. 

97. Chamfers and throating . 

98. Cutting out and pinning into 

sinks, steps, landings, &c. 

99. Bar and linings to chimneys . 

100. Rebated back joint 

101. Sunk rebate , 

102. Ditto ditto, for rustics 

103. Ditto ditto, bevelled for arch 

stones . 

104. Single bead . 

105. Double bead or reed 

106. Treble bead or moulded 
107.. Plain edge to chimney pieces, 

<&c., 1 inch thick . 

108. Ditto ditto, U do. . 

109. Ditto ditto, 2 do. . 

110. Reeds or flutes, ^ in. thick 

111. Ditto ditto I do. do. 

112. Ditto ditto 1 do. do. 

113. 0. G. or ovolo shelf edge 

114. Moulded front to chimneys 

115. Haunch to mantel . 

116. Joggles in cement to 3 inch 

landings .... 

117. Ditto ditto, 4 in. do. 

118. Ditto ditto, 5 do. do. 

119. Ditto ditto, 6 de. do. . . 



Bath 

and Caen 

Stone. 


Yorkahire 
Stone. 


8, d. 


8. d. 


3J 


5 


4J 


6J- 


5i 


8 


6i 


91 


4 


5i 


5 


r 


6 


8J 


7 


lO*' 


li 


li 



1 

6 

li 

3^ 



5i 

2i 

3i 

4i 

U 

U 

If 

If 

2i 

n 

^h 

5 

4 

1 1 
1 3 
1 5 

1 7 






8J 





lO*' 





li 


1 


1 





7 





2}^ 




< 







7 





3 





4 





6 





li 





2i 





2i 





2i 





2i 





3i 





6 





9 





7 


1 


7 


1 


9 


1 


11 


2 


1 



Portland 


Stone. 


8, 


d. 





4 





5i 





6i 





n 





4* 





51 





7 





81 





H 


1 








6 





2 


4 

• •• 





6 





H 





H 





5 





^ 





2 





2i 





2 





^ 





3 





^ 





7 





5i 


1 


6 


1 


8 


1 


10 


2 
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Mason's Work. 



Items. 

120. Ditto, in lead to 3 ins. landings 

121. Ditto ditto, 4 do. do. . . 

122. Ditto ditto, 5 do. do. 

123. Ditto ditto, 6 do. do. 

124. Old Purbeck or Portland steps 

re'Set ■ • • • • 

125. Ditto ditto, in flights 

126. Ditto ditto, window sills or 

curbs re-set .... 

127. Ditto ditto, including squaring 

and sanding 



Bath and 

Caen Stone. 

8. d, 

1 4 


Yorkshire 

Stone. 

8, d, 

1 10 


1 6 


2 


1 8 


2 2 


1 10 


2 4 


••• 


• * • 


• • • 


• • • 


• * • 


... 


••• 


... 



In 



128. Cramps to cliimneys, each 

129. Dowels run with lead, each 

130. Holes cut for rails, <kc., 1 in., each 

131. Ditto ditto, IJ do., each . 

132. Ditto ditto, 2 do., each . 

133. Ditto ditto, 3 do., each . 

134. Ditto ditto, 4 do., each . 

135. Plugs run with lead, 1 inch, each 

136. Ditto ditto, double, each 

137. Neckings to chimneys, each 

138. Rounded comers, plain, each . 

139. Ditto ditto, moulded, each 

140. Notches to slabs, each . 

141. Mitres to mouldings, 1 inch, each 

142. Ditto ditto, 1 J do., each 

143. Ditto ditto, 2 do., each 

144. Ditto ditto, 2J do., each 

145. Sink-pipe holes, each 

146. Letting in washers 

147. Turned paterae, per pair 

148. Letting in bell traps, 6 inch, and 

dishing stone, each 

149. Ditto ditto, 7 inch, each . 

150. Ditto ditto, 8 do., eojch ... 

151. Sink stones, 5 holes, each 

152. Ditto ditto, 8 do., each . 

15$, Sunk letters, per inch * ♦ . 



Yorkshire 
Stone. 
8. d. 

3 
7i 
2 

^ 

3 

^ 







1 






4 
5 
9 
3 
3 
4 



4^ 
3 









4 
5 
6 



8 

10 

1 10 

1 8 

1 10 

2 

2 2 

3 
U 



Portland 
Stone. 

8, d, 
1 9 

1 11 

2 1 
2 3 




4 
5J 



In Portland 
Stone. 

8. d. 

















1 



% 

3^ 

4' 
2i 
3i 

4; 

T 

9 

7 



1 6 

1 9 
1 10 

2 6 
1 
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Torkshire Stone. 139 

Yorkshire Stone. — Per foot cube. 

ItemB. 8. d, 

154. Blocks, including cartage and waste . . .33 

155. Ditto^ if above six feet in length, add . . .06 

Per foot super, 

156. Kubbing 6 

157. Plain work, including sawing . . .10 

158. Ditto ditto, circular 15 

159. Sunk work 16 

160. Ditto ditto, circular 1 11 

161. Ditto, for tooling, add to previous items . .05 

162. Moulded work 2 9 

163. Ditto ditto, circular 3 9 

164. Ditto ditto, for rubbing add . . . .05 

165. Paving, 2 ins. 8 

166. Ditto, 3 do 10 

167. Ditto, 4 do 11 

168. Ditto, rubbed, 2 ins 11 

169. Ditto ditto, 3 do I H 

170. Ditto ditto, 4 do 15 

171. Ditto, set in cement, add 1 J 

172. Ditto, in hearths or slabs, 2 ins 12 

173. Ditto ditto, 3 do 15 

174. Ditto ditto, 4 do .19 

175. Ditto, taken up, squared, and relaid, 2 ins. . .02 

176. Ditto ditto, 3 do 2^ 

177. Ditto ditto, 4 do. . . . . . .03 

178. Kubbed landings, 3 ins. 2 

179. Ditto ditto, 4 do 2 8 

180. Ditto ditto, 5 do 3 6 

181. Ditto ditto, 6 do 4 6 

182. Ditto, if more than 36 feet super in one landing 

add per foot super, 3 ins 1 J 

183. Ditto ditto, 4 do. 2 

184. Ditto ditto, 5 do 2i 

185. Ditto ditto, 6 do. 3 

Yorkshire Coping, Sills, &c. — Quarry^vorked, per foot run. 

186. Coping, throated 12 x 2 . . .15 

187. Ditto ditto 12 x 2J . . . .17 

188. Ditto ditto 12x3. . . .19 
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Hason's Work. 



Items. 

189. 

190. 

191. 

192. 

193. 

194. 

195. 

196. 

197. 

198. 

199. 

200. 

201. 

202. 

203. 

204. 

205. 

206. 

207. 

208. 

209. 

210. 

211. 

212. 

213. 

214. 

215. 

216. 

217. 

218. 

219. 

220. 

221. 

222. 

223. 

224. 



Ditto ditto 
Ditto ditto 
Ditto ditto 
Ditto ditto 
Ditto ditto 
Ditto ditto 
Ditto ditto 
Ditto ditto 
Ditto ditto 
Ditto ditto 
Ditto ditto 
Ditto ditto 



14x2 

14x2J 

14x3 

16x2 

16x2^ 

16x3 

18x2 

18x2i 

18x3 

21x2 

2lx2J 

21x3 



«. 



d. 



Ditto, if set in cement, to items 186 to 200 add 
Window sills, throated, 7 by 2 J ins. 
Ditto ditto, if rubbed 
Ditto ditto, 8 X 3 do. 
Ditto ditto, if rubbed 
Sinks .... 

Ditto, if set in cement, add 
Solid steps, 9x6 
Ditto 10x6 

Ditto 11x6 
Ditto 12x6 

Ditto ditto, if rubbed, to items 208 to 211 add 
Channel or gutter, 10 ins. . 
Ditto, 12 do. 
Ditto, 14 do. 

Curbs for areas, <fec., 4 by 6 ins. 
Ditto ditto 5 do. 

Ditto ditto 6 do. 

Ditto ditto 8 do. 

Ditto ditto 10 do. 

Letting in coal plates, each 
Ditto, and dishing to air traps, each 
Bounded comers to steps or sinks 
Ends to steps, plain . . . 



1 
1 


7i 
10 


2 


1 


1 


10 


2 
2 


5 


2 


1 


2 


5 


2 


9 


2 


6 


2 


10 


3 


2 



1 


2 


1 


6 


1 


5 


1 


10 


3 


6 



2 





2 
2 


5* 


2 



? 


1 


6 


1 


8 


1 


10 


1 


10 


2 





2 
2 


I' 


3 


3 


2 





2 


8 



1 
1 



Oranite and other Stones. 
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Granite, and other Stones. 



Items. 

225. 

226. 

227. 
228. 
229. 
230. 
231. 
232. 
233. 
234. 
235. 
236. 
237. 
238. 
239. 
240. 
241. 
242. 
243. 
244. 
245. 
246. 
247. 
248. 
249. 
250. 
251. 
252. 
253. 

254. 
255. 
256, 
257. 
258. 
259. 
260. 





From Devonshire 
or Comwail. 


Prom 
Aberdeen. 


Scabbled only, per foot cube 


• 


3 9 


8, 

4 


6 


Ditto, hoisted and set, including 








scaffolding, per foot cvhe 


. 


4 10 


5 


8 


Plain face, ^er/oo< super, roughly axed 


1 8 


2 


2 


Ditto, to joints and beds, do. . 




1 1 


1 


7 


Sunk work or cut rough, do. 




1 5. 


1 


11 


Ditto ditto, faced, do. 




2 6 


3 





Ditto ditto, ch'cular, do. . 




3 


3 


8 


Moulded work, do. . 




3 


3 


6 


Ditto, circular, do. . 




3 6 


4 


3 


Paving, 5 ins. thick . 




2 2 


2 


8 


Moor-stone paving, 4 ins. thick 






1 


9 


Ditto ditto, resetting 









5 


Ditto ditto, 6 ins. 






2 


4 


Ditto ditto, resetting 









6 


Ditto, steps or curbs, per foot nm 






2 


5 


Ditto ditto, re-setting 









7 


Dundee paving, tooled 


per foot super 


1 


8 


Ditto ditto, rubbed 




ditto 


2 


2 


Purbeck paving, random courses 




ditto 


1 


1 


Ditto ditto, rubbed . 




ditto 


1 


6 


Ditto ditto, straight courses 




ditto 


1 


3 


Ditto ditto, rubbed . 




ditto 


1 


9 


Ditto ditto, if set in cement, add 




ditto 





H 


Ditto, steps, jo«r/oo^ run . 


. 




2 


8 


Ditto, channel stones, ditto 


. 


• • 


1 


8 


Ditto, ends to steps, plain worked, each 


g ^ 


1 


1 


Ditto, sinks, per foot super . 






5 





Ditto, sink stones, each 






2 


9 


Ditto, paving taken up, squared, \ 


gind 


relaid, per 






foot super .... 









H 


Craigleith stone, set, per foot cvhe 






4 


9 


Ditto, plain worked, per foot super 






1 


3 


Ditto, sunk work, ditto 






2 


3 


Ditto ditto, circular ditto 






3 


4 


Ditto, moulded .... 




• • 


2 


6 


Ditto ditto, circular . 




• • • 


3 


6 


Fire-stone, whole blocks, 5 ins. thick, pcr/ooi suiter 


1 


10 



U2 



Mason^s Work. 



Items. 
261. 
262. 
263. 

264. 
265. 
266. 
267. 
268. 
269. 
270. 
271. 
272. 
273. 
274. 
275. 
276. 
277. 
278. 

279. 
280. 
281. 
282. 

283. 
284. 

285. 
286. 
287. 
288. 



Ditto, double blocks, 5 ins. thick, ditto 
Ditto, half blocks, and plain face, ditto 
Ditto, covings and hearths, and plain face, ^:)e;' 

foot super . . . . . 

Ditto, plain work, ditto 

Ditto, sunk work, ditto 

Bolsover stone, blocks at wharf, per foot cube 
Ditto, ditto, including cartage and waste, ditto . 
Ditto ditto, hoisting and scaffolding, ditto 
Ditto ditto, and setting, ditto .... 
Ditto ditto, plain work, rubbed face, per foot super 
Ditto ditto, circular, ditto . . . ditto 

Ditto ditto, sunk work to joints and beds, ditto 
Ditto ditto, rubbed, ditto 
Ditto ditto, circular 
Ditto ditto, moulded work 
Ditto ditto, circular 
Ditto ditto, whole sawing 
Blue liafl stone slabs, sawn 

laid, 1 inch 
Ditto ditto, 1 J do. 



ditto 
ditto 
ditto 
ditto 
ditto 
sanded, jointed, and 
. per foot super 
ditto 
ditto 
ditto 
ditto 
ditto 



Ditto ditto, 2 do. 
Ditto ditto, 2i do. 
Ditto ditto, 3 do. 
Ditto ditto, 4 do. 
Kentish rag stone, in walls, rough random work 

complete, per cubic foot ..... 
Ditto ditto, lined with hassock, ditto . 
Ditto, random coursed wood, ditto 
Ditto, coursed head or work, ditto 
Ditto, with brick instead of hassock lining, add, 

per cubic foot 



8. d. 
3 9 
1 6 



1 
8 
11 

2 2 



3 
3 

4 



1 
2 


1 
1 
1 
1 
1 
1 



3 
6 




8 

1 2 

10 

1 2 
1 8 



8 
2 
9 

1 
2 
3 

4 
6 
8 



6 
8 
9 
10 

2J 



Note. — An oolitic stone, of superior quality, from the neigh- 
bourhood of Tisbury, has lately been introduced into 
the market, at very low prices. The ashlar stone may 
be delivered at the rate of \s. 9d. per foot cvhe^ at the 
South Western Eailway Station ; the coursed rubble at 
155. per ton; and the dressed small stone at 17«. 6d. per 
ton. The kbour is about the same as upon Portland 
stone.' 
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Mason's Work. 



Items. 

301. 

302. 

303. 

304. 

305. 

306. 

307. 

308. 

309. 

310. 

311. 

312. 



Castle Hill Stonk — Per foot run. 

Castle Hill stone coping, fixed, 12 ins. by 2 ins. 

Ditto ditto, 12 do. by 2 J do. . 

Ditto ditto, 12 do. „ 3 do. . 

Ditto ditto, 18 do. „ 2^ do. . 

Ditto ditto, 18 do. „ 3 do. . 

Ditto, sills, fixed, 8 do. „ 3 do. . 

Ditto, curbs, do. 12 do. „ 4 do. . 

Ditto, steps, rough, 14 ins. by 4 ins. 

Ditto ditto, tooled 

Ditto ditto, rubbed 

Ditto ditto, bedded, add 

Hoisting any stone above 40 feet, to be allowed 
extra for every 10 feet in height, or part of 10 
feet, per foot cube ...... 



9. d. 





3 




4 




5 




6 




7 




7 




10 




8 




9 




11 





^ 



2 



Marble in Block. — Per foot cube. 



313. Black, Kilkenny 

314. „ best 

315. Dove 

316. Bardilla 

317. Veined 

318. Black and gold . 

319. Sienna 

320. Statuary , 

321. Emperor's red and San Juan 

322. Brocatella . 

323. Amber 

324. Verd Antique . 

325. Serpentine 

326. Eouge Eoyal 





«. 


d. 




8. 


d. 


from 


18 


to 


2,^ 





99 


24 





99 


36 





99 


20 





99 


26 





99 


20 





99 


28 





99 


21 





99 


29 





99 


55 





99 


75 





99 


60 





99 


80 





99 


55 





99 


^5 





99 


22 





99 


29 





99 


21 





99 


27 





99 


23 





99 


30 





99 


60 


9 


99 


85 





99 


24 





99 


34 





99 


25 





99 


35 






Harble. 
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Xaflon*8 Work. 



Laboub on Marble, and Sundry Items. 

Per foot super. • 
Items. 

343. Cleaning and re-setting old marble chimney pieces 

344. Jointing, cleaning, and re-setting do. 

345. Polishing and re-setting do. 

346. Eipping, polishing, and re-setting do. 

347. Sanding, polishing, and re-setting British marble 

348. Re-laying black and white marble squares 

349. Sandmg, squaring, and re-laying do. 



s. 
1 
1 
2 
2 
2 
1 
1 



d. 
1 
3 
4 
8 

10 
2 

10 



Per foot run. 



350. Plain work and polishing edges, f inch 

351. Ditto ditto, i do, 

352. Ditto ditto, 1 do. 

353. Ditto ditto, IJ do 

354. Ditto ditto, l\ do 

355. Ditto ditto, 2 do 

356. Back joints . 

357. Rebated ditto 

358. Sunk rebate 

359. Single hollows or beads 

360. Double ditto 

361. Treble ditto 

362. Flutes, ^ inch 

363. Ditto I do. 

364. Ditto I do. 

365. Ditto 1 do. 

366. Quarter columns, 3 inch gu-th 

367. Moulded fronts to 4 inch pilasters 

368. Backings to ditto 

369. 0. G., or ovolo shelf edge . 

370. Comers, plain rounded, ecich 

371. Ditto, reeded, ditto 

372. Ditto, moulded, ditto . 
873. Astragal neckings, ditto 
374. Ditto ditto, mitred to quarter columns 

and pilastei's, ditto 
^7& Ditto ditto, to double ditto, ditto 



statuary 

and Vein 

Marble. 

8. d» 

6J 

6 

6^ 

7J 



Black « 
and other 
Marble. 

«. d. 




StmdriM. 
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Items. 

376. Notches to slabs, ditto .... 

377. Copper cramps and fixing, ditto 

378. Turning and polishing paterae, per pair . 

379. Cutting letters in marble, per inch 

380. Stopping, sanding, polishing, and re- 

setting old BardUla, Sienna, or similar 
marbles, per foot super, 

381. Ke-laying marble squares, ditto 

382. Squaring, sanding, and relaying ditto, 

ditto ...... 



statuary 

and Vein 

Marble. 

s. d, 

10 
6 
3 2 

u 



Black 

and other 

Marble. 

8. d. 

1 





6 


3 


9 





n 


2 


9 


1 


2 



1 9 



Galvanized Iron Cramps, for Coping, — Each, 



383. Cramps . 

384. Ditto, let in cement 

385. Ditto, let in and run 

with lead 

386. Copper crauips, per 

lb. . . . 

387. Ditto, let in cement, 

ditto . 

388. Ditto, let in and run 

with lead, ditto . 



6 ins. 
s, d, 

2 

7} 

10 



Sins. 
8. d, 

3J 

9 

1 






10 ins. 
8, d, 

5J 

1 

1 4 



12 ins. 
8, d. 

7J 

1 3 

1 8 



15 ins. 
8, d. 

11 

1 7 

2 



18 ins. 

8. d, 

1 4 

2 3 

2 9 

1 6 

2 6 

3 



Eansome's Patent Silicious Stone. — Each, 

£ 8, d. 

389. Automaton purifiers, constructed for a head of 

water, not exceeding 75 feet . . . .220 

390. Ditto ditto, 120 feet 2 12 6 

391. Ditto ditto, 150 feet 3 3 

392. Ditto ditto, 200 feet 4 4 

Improved Portable Ascension Purifiers. 

393. No. 1, 6 in. diameter, 6 quarts 

394. No. 2, 8 in. „ 8 

395. No. 3, 10 in. „ 16 

396. No. 4, 12 in. „ 24 

397. No. 5, 14 in. „ 32 



arts 


. 18 





j> * 


. 1 6 





j> 


. 1 13 







. 2 4 
. 2 15 







148 > Hason's Work. 

Immersion Purifiers. 

With Patent Purifying Medium, suitable for any Eeservoir, 

Cistern, or Water Butt. 

Items. 8, d, 

398. No. 1, 8 in. diameter, 30 to 50 galls, per diem. 21 

399. No. 2, 10 in. „ 50 to 100 „ . 42 
399.*No. 3, 12 in. „ 100 to 150 „ . 63 

400. No. 4, 14 in. „ 150 to 200 „ . 84 

401. Patent stone filtering slabs, capable of filtering 

from 100 to 200 gallons of water per superficial 
foot per day, according to the head of water, can 
be produced to any required dimensions, per 
superficial foot . . . . . .40 

402. Patent self-acting disc filters, capable of yielding 

from 100 to 300 gallons per day, from 425. to 
£5 I5s. 6d, ; if with self-flushing apparatus 
attached, £1 extra. 

403. Magnum purifier, with cistern and ball-cock at- 

tached, is complete, portable, and yields very 
largely, £10 10«. ; with refrigerator, £12 12«, 
The Demi-Magnum, £5 5s, 

404. Syphon filter, for travellers, emigrants, (fee., <fec., 

yields from 10 to 20 gallons and upwards per 
diem, lOs. 6d., 12s, 6d., and 21s. The camp 
filter, 4s. 6d. The camp purifier, 6s. 6d, 

405. Cottage purifiers, in plain earthenware cases, from 

8s. 6d. to 20s. 

Eansomb's Patent Concrete Stone can be manufactured in 
blocks of any sizes usually employed for building purposes, and 
it is able to receive any amount of decollation that the taste of 
the architect may require. It would be impossible to give any 
general prices, under these circumstances ; but it may be con- 
sidered that the price of the Patent Concrete Stone would not 
exceed that of block Portland, and it would include all the 
labour of the latter. 

DAY WORK. 

8, d, 

406. Carver, per day of 10 v.orking hours . . . 10 

407. Ditto, per hour 10 

408. Mason, per day of 10 working hours . . .68 
40a Ditto^ per hour 8 



Slater's Work.^ 



149 



Items. 

410. Polisher, per day of 10 working hours 

411. Ditto, per hour 

412. Labourer, per day of 10 working hours 

413. Ditto, per hour . 

414. Mortar, per hod 

415. Cement, Eoman, per bushel 

416. Ditto, Portland, ditto . 

417. Plaster, fine, per hag 

418. Ditto, coarse, ditto 

419. Sand, joer 62«A€^ 

For Notes and Memoranda, see Appendix. 



8. d. 



4 


7 





^h 


4 


2 





5 





6 


1 


8 


2 


6 


1 


2 





10 





4 



SLATER'S WORK. 



Slating Roofs. — Per sqiwre — cmnpleted. 



Items. 



1. Doubles. 

2. Ladies . 

3. Coimtesses 

4. Duchesses 

5. Queens or rags 

6. Imperials 

7. Patent . 

8. Westmoreland 







Labour 
only. 
8. d. 


Metal 
Nails. 

8, d. 




6 3. 


21 






6 


24 






5 6 


27 






5 


30 






6 6 


38 






6 9 


44 






8 6 


42 






8 


58 



Stripping and Re-laying Roof Slating. 



9. Doubles 

10. Ladies 

11. Countesses . 

12. Duchesses . 

13. Queens or rags 

14. Imperials . 

15. Patent 

16. Westmoreland 



Metsa 
Nails. 
8, d. 



9 
8 
7 
6 

10 
11 
14 
13 




6 

6 



6 



Copper 
N^. 

8, d. 
23 


26 





29 





32 





40 





46 





44 





60 





Copper 
N^. 

8. d. 

11 


10 


6 


9 





8 


6 


12 





13 





16 





15 


6 
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Slater's Work. 
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Talentia Slate. 
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Fer foot run. 



Items. 



1 inch. 
8. d. 


Thickness. 
1 J inch. • 

8, d. 


2 


3 


3 


5 


2i 
li 


••• 
• • • 



27. Squaring slabs or filing edge^ 

after saw (straight) 

28. Rounded nosing, ditto 

29. Single groove in edge for tongue 

30. Zinc tongue .... 



31. Ovolo mountings (straight) 

32. Ogee ditto ditto 

33. Rebate, or groove, ditto 

34. Scribing .... 

35. Plain rounded comers to inch slabs, eadi 

36. Moulded, ditto ditto, each 

37. Circular work is charged twice the price of straight. 

38. Mitres, each counts as one foot of moulding. 

39. Letting screws into slate, including screw and lead, 

ecLch 





Girth. 


6 


9 


8 


1 


3 


6 


8 


1 



2 inch. 
8, d, 

5 
6 



1 



1 


6 





8 


1 


6 





i 



8 



3 



CiSTiBNS. — Per foot super. 

40. Including bolts, 1 inch thick « . ..16 

41. Ditto, U do . . 1 10 

42. Ditto, H do . .22 

43. Ditto, 2 do 2 10 

44. Fixing, where no tackle is required to raise the slabs, 

including cartage and oil cemefit . • . .04 

45. Portable slate filters, from 258, each. 

Sinks. 

46. Rough, 4 inch deep inside, or more, bolted as cisterns, 

per foot super . , . . . . .16 

47. Ditto, 4 inch deep inside, or more (boxed and put 

together with screws), ditto . . . .23 

48. Rubbed front and inside, ditto ditto . . .26 

49. Soap cups fitted to ditto, each . . . .30 

50. Block tin plugs to ditto, each , , , .46 

51. Bell traps to ditto, each 3 

52. Rubbed skirtings | inch thick to ditto, 6 inch deep, 

per foot run .06 
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Slater's Work. 



Items. 

53. Ditto ditto, 9 inch deep, ditto .... 

54. Selting YeBselB, per foot super, . . . . 

55. Ditto, with compartments, ditto .... 

56. Block tin plugs to ditto, each .... 

57. Sinks and milk vessels, 3 inch deep inside, out of 

solid, per foot super, ...... 



8, 


d. 





9 


2 


6 


3 





4 


6 



4 



Maxgebs. 



58. 3 feet 6 inches long, each 

59. 4 ditto ditto, each .... 

60. 6 feet long, each .... 

61. Bevel ends and caps to ditto, 125. extra. 

62. Angle mangers, 3Ss. each. 



Planed. | 


s. 


d. 


30 





40 





48 






Bubbed. 
8. d. 

35 
45 
52 



Steps — Fer foot run. 



63. Steps 10 inch broad and risers 

64. Ditto, grooved back and front to 

receive risers, including risers 

65. Ditto ditto, with rounded nosings . 

66. Eubbed face, 2d. per foot extra 



Thickness. 



linch. 

1 3 


1^ inch. 

1 9 


1 9 

2 3 


2 3 

2 9 



2 inch. 

2 3 



2 
3 



9 
3 



Enamelled Slate Slabs, 
Far Lining Walls, for Table Tops, GcmsoUs, Fedestals, dkc. 

Fer foot super. 



67. Class 1. — Includes Egyp- 

tian and other green 
marbles, Imnachelle, 
griotte, jasper, Belgian, 
and self-colours . 

68. Class 2. — Includes intense 

black, black and gold. 
Sienna, St. Ann's, and 
white . • . 



linch. 
8. d. 


U inch. 
8. d. 


Hinch. 
«. d. 


2 9 


3 3 


3 9 


3 3 


3 9 

1 


4 3 



2 inches. 
8. d. 



4 3 



5 3 



Enamelled Slate. 
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Items. 

69. Class 3. — Includes Purbeck, 

the various granites and 
porphyries, Broccatella, 
Brescia, &c., &c. . 

70. Class 4. — Includes lapis 

lazuli and other rich 
and rare specimens of 
marbles, pebbles, inlaid 
work, <fea . . . 

71. Enamelled mouldings 50 per cent, above plain. 



1 inch. 
8, d. 


li inch. 
8. d. 


l^inch. 
8. d. 


4 


4 6 


5 6 


6 


6 6 


7 



2 inches. 
8, d. 



6 



7 6 



Enamelled Slate Chimnet Piece& 





No. 






72. 


1.- 


—1st size, 


6 ins. 


73. 




2nd do. 


5 do. 


74. 


2.- 


-1st do. 


6 do. 


75. 




2nd do. 


5 do. 


76. 


3.- 


—1st do. 


10 do. 


77. 




2nd do. 


9 do. 


78. 




3rd do. 


8 do. 


79. 




4th do. 


7 do. 


80. 


4.- 


—1st do. 


11 do. 


81. 




2nd do. 


10 do. 


82. 




3rd do. 


9 do. 


83. 




4th do. 


8 do. 


84. 


5.- 


—1st do. 


12 do. 


^5. 




2nd do. 


10 do. 


^Q. 




3rd do. 


9 do. 


87. 


6.. 


—1st do. 


12 do. 


88. 




2nd do. 


10 do. 


89. 




3rd do. 


9 do. 


90. 


7.- 


—1st do. 


12 do. 


91. 




2nd do. 


10 do. 


92. 




3rd do. 


9 do. 


93. 


8.- 


—1st do. 


12 do. 


U. 




2nd do. 


10 do. 


95. 




3rd do. 


9 do. 


96. 


9.- 


—1st do. 


12 do. 



Ist Clafi8. 


2nd Class. | 


8rd Class. | 


£ «. d. 


£ 


8, 


d. 


£ 


8, d. 


1 


1 


2 





1 


12 


14 6 





17 


6 


1 


8 


1 4 


1 


6 


6 


1 


18 


1 


1 


2 





2 


2 


2 13 


3 





6 


4 





2 3 6 


2 


10 


6 


3 


12 


1 14 


2 





6 


2 


18 


1 9 


1 


14 





2 


7 6 


3 12 


4 


1 





5 


5 


3 5 


3 


12 





4 


4 


2 8 


2 


13 





3 


7 6 


1 18 6 


2 


8 





3 


7 


5 10 6 


6 


6 





7 


7 


4 


4 


10 





5 


10 


3 


3 


7 





4 


8 


6 1 


6 


15 





8 


8 


4 


5 








6 


6 


3 5 


3 


17 


6 


4 


18 


7 7 


8 


8 





9 


9 


6 


6 


10 





8 


8 


5 


5 


10 





6 


17 6 


7 


7 


10 





8 16 


5 10 


6 








7 


7 


4 10 


5 








6 


6 


7 7 6 


8 


8 





9 


9 



4thCIiMM. 


£ «. 


d. 


2 





1 18 





2 10 





3 





5 5 





4 12 


6 


3 15 





2 18 


6 


6 6 





5 





4 4 





3 17 


6 


8 8 





6 15 





6 17 


6 


9 9 





7 7 





6 6 





10 10 





9 9 





8 8 





10 10 





8 8 





7 7 





10 10 






154: / Slater's Work. 










Items. 


1 


istCIasR. 


2nd Class. 


3rd Class. 4th Class. 




£ 


8. d. 


£ i 


^ d. 


£ 8. d. 


£ 8. dm 


97. 9.— 2nd size 10 ins. 


i 


5 15 6 


6 


7 6 


8 8 


8 15 


98. 3rd do. 9 do. 




5 1 


5 


16 


6 17 6 


8 8 


99. 10.— 1st do. 12 do. 




7 1 


8 


8 


9 9 


10 10 


100. 2nd do. 10 do. 




5 10 6 


6 


6 


7 7 


8 8 


101. 3rd do. 9 do. 




3 16 


4 


4 


6 6 


7 7 


102. 4th do. 8 do. 




3 3 


3 


10 


5 7 6 


6 6 


103. 11.— 1st do. 12 do. 




9 2 


10 


10 


11 11 


12 10 


104. 2nd do. 10 do. 




8 1 6 


9 


9 


10 10 


11 10 


105. 3rd do. 9 do. 




7 


8 


8 


9 9 


10 10 


106. 12.— 1st do. 12 do. 


12 2 


13 


13 


14 14 


15 15 


107. 2nd do. 10 do. 


10 2 


11 


11 


12 12 


13 13 


108. 13.— 1st do. 12 do. 


16 3 


17 


17 


18 


19 10 


109. 2nd do. 10 do. 


13 2 


14 


14 


15 15 


16 16 


110. 14.— 1st do. 12 do. 




9 2 


10 


10 


12 


13 13 


111. 15.— 1st do. 12 do. 


12 2 


13 


13 


14 14 


15 10 


112. 16.— 1st do. 12 do. 


< 


8 1 6 


9 


9 


10 10 


11 11- 


113. 17.— 1st do. 12 do. 


< 


8 1 6 


9 


9 


10 10 


11 11 


114. 2nd do. 10 do. 


, 


5 1 


6 


6 


7 


7 7 


115. 18.— 1st do. 12 do. 




8 1 6 


9 


9 


10 10 


11 10 


116. 19.— 1st do. 12 do. 


L 


2 2 013 


13 


14 14 


15 15 


117. 20.— 1st do. 12 do. 


19 4 0|21 


10 


24 


25 


118. 21.— 1st do. 12 do. 


24 0!27 


00 


29 


30 


119. Fixing extra. 






1 


120. Moulding to shelf 14 i 


in 


8. a, 
ches wide, extra . .116 


121. Ditto ditto 12 




ditto 


. 10 


122. Ditto ditto 10 




ditto 


. 9 


123. Ditto ditto 9 




ditto 


. 8 


Enamelled Slate^ Oxi 


FOBD Fronts. 
fouldings. 


— Square with Ogee 










Bright with 










a set each of 






Pino 


Black 


bright and 






Castings. 


Ground. 


black move- 
able bars. 






8. d. 


8. d. 


8. d. 


124. Size of fire, 14 inches . 




17 6 


27 


70 


125. Ditto ditto, 16 do. . 




19 


29 


76 


126. Ditto ditto, 18 do. . 




21 


32 


84 


127. Ditto ditto, 20 do. . 




24 





36 







96 



Enamelled Slatea. 
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Circular Headed. 



Items. 

128. Size of fire, 14 inches 

129. Ditto ditto, 16 do. 

130. Ditto ditto, 18 do. 

131. Ditto ditto, 20 do. 

132. Ditto ditto, 22 do. 

133. Ditto ditto, 24 do. 



8. d. 

20 

22 

24 

26 

28 

30 



8. d, 

30 

33 

36 

40 

42 

45 



8. d, 

80 

88 

96 

104 

112 

120 



134. Boxed registers, 1st size, Ss, 

135. Ditto ditto, 2nd ditto, 3«. 6d. 

136. Fire stones, per set 1st size, 24^. for extra sized Oxford 

fronts. 

137. Ditto ditto, 2nd do., IBs. for dining and dra\^ing room 

fronts. 

138. Ditto ditto, 3rd do., lis. 6d. for middling sized fronts. . 

139. Ditto ditto, 4tli do., 12«. 6d. for small ditto. 

140. Ditto ditto, 5th do., 9«. 6d. for bed-room ditto. 

141. Linings, from 78. to 12$. per set. 



Enambllbd Slate Covings. — In Three Pieces, Splayed and 

fitted to Oirford Fronts. 



142. For 2 ft. 6 ia openings 

143. For 2 ft. 9 m. ditto . 

144. For 3 ft. ditto . 

145. For 3 ft. 2 ia ditto . 



Plain Slate 


Black 


Variously 


per set 


Enamelled. 


Ornamented. 


8. d. 


8. d. 


8, d. 


10 


20 


40 


12 


24 


45 


14 


28 


50 


15 


30 


bb 



Abched Covings. — In One Piece, for CiraUar-Iieaded Oxford 

Fronts. 



146. For 2 ft. 6 in. openings 

147. For 2 ft. 9 in. ditto . 

148. For 3 ft. ditto . 

149. For 3 ft. 4 in. ditto . 



Flaiu Slate 


Black 


Variously 


per set. 


Enamelled. 


Ornamented. 


8, d. 


8. d. 


8. d. 


15 


30 


40 


18 


35 


45 


20 


40 


52 6 


25 


45 


60 
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Slater's Work. 



7-in. 

lO-in! 

7-m'. 

lO-ilL 



Enamelled Slate Wash-Stand and Dressing-Table Tops. 

Items. 

150. 2 ft. 9 in. by 1 ft. 6 in., 6-in. 

bsick 

151. 2 ft. 9 in. by i ft. 6 in., lO-in. 

back and shelf 

152. 3 ft. by 1 ft. 8 in., 7-in. back . 

153. 3 ft. by 1 ft. 8 in., lO-in. back 

and shelf 

154. 3 ft. 6 in. by 1 ft. 8 in. 

back . 
165. 3 ft. 6 m. by 1 ft. 8 in., 
back and shelf 

156. 3 ft. 9 in. by 1 ft. 10 in. 

back . 

157. 3 ft. 9 in. by 1 ft. 10 in., 

back and shelf 

158. 4 ft. by 2 ft., 7-in. back 

159. 4 ft. by 2 ft, 7-in. back and shelf 

160. 4 ft. 6 in. by 2 ft., 7-in. back . 

161. 4 ft. 6 in. by 2 ft., 10-in. back 

and shelf .... 

162. Ovolo mouldings, 9d, per foot run extra. 

163. Ogee „ Is. „ do. 

164. Bounded comers, 6d. each do. 

165. Plain hole for basin, 1^. do. 

166. Rebated do. do. 2s. do. 

Enamelled Slate, &c., &c., for Urinals at the 

Manufactory. 

White, Cream Colour, Pea Green, Drab, and aU Plain Tints. 

8. d. 

167. j in. backs enamelled, 1 face . per foot super. 2 

168. 1 in. standards, ditto ditto 

169. 1 in. ditto ditto, 2 faces 

170. li in. ditto ditto, 1 face 

171. li in. ditto ditto, 2 faces 

Labour on Ditto 

172. Edges, 1 in. thick, squared and filed, or fine 
sanded per foot run 



Class 1. 
«. d. 


Class 2. 
«. d. 


30 


35 


35 
32 


38 
36 


36 


41 


36 


43 


43 


47 


43 


47 


47 
47 
50 
50 


54 
54 
56 
56 9 


54 


62 



Clan 8. 
8. d. 


45 





47 

60 






54 





64 





63 





63 





74 
74 
80 
60 









92 






2 
3 
3 

4 



6 
9 
9 





173. Edges, 1 J in. thick, ditto ditto 

2 74« Half-round nosing to | and 1 in. slabs 



99 







3 
4 



2i 



EnameUed Slate. 157 

175. Round nosing, ditto ditto . . per foot rtrn 4 

176. Ditto to U ditto .... „ 06 

177. Rebate or groove, 1 in. girt . . „ 3 

178. Ditto, 1 J ditto .... „ 04 

179. Diagonal groove, with round stopped end, to receive 

slate aprons ea<:h 1 6 

180. Round corner to 1 in. slabs . . per inch radius 2 

181. Ditto li ditto .... „ .03 

182. Channelled slate for gutter, 8 in. wide, 2 in. thick 

per foot run 2 9 

183. 5 in. bell trap, and countersinking ditto into slate 

gutter .... from 8«. Od, to 12 

184. 4 in. bell trap, ditto ditto ditto „ 6 to 10 

185. 3 in. ditto ditto ditto ditto . „ 4 6 to 7 

N.B. — The Trade discount is higher on Urinals and Dairy 
Fittings than on other Enamelled Slate Work. 

Enamelled Slate for Shelves and Linings for 
Dairies at the Manufactory. 

Either White, Cream Colour, Pea Green, Brdb, or other Self 

Colours, , «, d. 

186. I in. slabs, enamelled, 1 face, not exceeding 3ft. by 

2 ft. 6 in per foot super, 2 4 

187. \ in. slabs, larger, ditto . . „ 2 ^ 

188. I in. ditto, not exceeding 4 ft. by 2 ft. 6 in. „ 2 6 

189. I in. ditto, larger ... „ 28 

190. 1 in. ditto, not exceeding 5 ft. by 2 ft. 10 in. „ 2 9 

191. 1 in. ditto, larger ... „ 211 

192. li in. ditto .... „ 30 

193. Round nosing to 1 in. slabs . . 'per foot rtin 4 

194. Ditto U ditto .... „ 06 

Slate Baths. 

Plain Slate. Enamelled. 

£ 8, d. £ 8, d. 

195. Plain form, with inclined back . 3 15 5 5 

196. Ditto, with plain marbled casing 

to front and end, and capping 

round the whole . . .770 12 12 

197. Chiselled to figure, enamelled inside — ^with 

seat, marbled casing to front and end, cap- 
ping all roupd, and step and riser . . 18 
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Slater's Work. 



Items. 

198. Complete sarcophagus-formed Bath, enamelled 
inside as china, supported on lion's claws 
on raised marbled platform, with panelled 
marbled casing and ring at each end, capping 
all round, and ornamental indexes and levers 
for taps 



Enamelled. 



26 a 



Slated Head Stones, Monuments^ Tombs, <Ssc. 



6 in. 
3 ins. 



199. Flat ledgers, 6 ft. 6. in. by 2 ft. 6 ia 

2 ins. thick 

200. Ditto, 3 ms. thick 

201. Head stone, 7 ft. 6 m. by 2 ft. 

2 ins. thick 

202. Ditto, 7 ft. 6 m. by 2 ft. 6 in., 

thick .... 

203. Foot stone .... 

204. Curbing with rounded nosing, 8 ins 

'per foot run \ , 

205. Ledgers, plain, 1 in. thick, per foot 

super .... 

206. Ditto ditto, 1 J in. ditto 

207. Thin cut letters^ per dozen . 

208. Gilt ditto, ditto . 



Plain Black 
Slate. 

8. d. 



35 

42 

50 

63 

25 

1 9 



1 
1 
1 
2 



4 
6 
9 
9 



Enamelled Slate Doob Furnitube. 



209. 
210. 
211. 
212. 
213. 
214. 
215. 
216. 
217. 
218. 



Large knob for external door, mounted 
Large knob for internal door, mounted 
Small ditto ditto, ditto 
Escutcheon for key-hole and cover 
Door plates, plain square, each 
Ditto, carved, ditto 
Shutter knobs with screws . 
Ditto, for latch . 
Pearl-headed nails, per dozen, 6d, 
Complete set of marbled furniture for 
one side, with pearl-headed studs « 



1st Class. 
8, d. 



5 
2 
1 
1 
1 




6 
6 
9 
9 



2 



1 
2 








Intense 

Black 

polished. 

8, d. 



84 



8 6 



100 





35 





4 





3 


6 


4 





2 


6 


3 


6 


2nd Class. 


8, 


d. 


6 





3 





1 


9 


2 





2 





2 


6 


1 


6 


2 


6 



10 



Plasterer's Work. 
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Items. 

219. Ditto, variously ornamented, from 18«. to 30«. 

220. Finger-plates, black ground, with flowers, 7«. 6d, per pair, 

221. Ditto, light ditto ditto, 9«. 6c?. ditto. 

222. Bell-puUs and circular plates, is, 6d. each, 

223. Bell-levers, boxed, 9«. ditto. 

Patent Slate Eidqbs and Hips. — Per foot run. 



224. Round top, and rebated joint . 

225. Ditto and square ditto 

226. Square ditto and rebated ditto 

227. Ditto and square ditto 

DAY WORK. 

228. Slater, per day of 10 worJdng hours 

229. Slate mason, ditto .... 

230. Labourer, ditto 

231. Boy, ditto 

232. Slates, per dozen, with copper nails, ladies 

233. Ditto ditto, countesses .... 

234. Ditto ditto, duchesses .... 

235. Compo fillet, per foot run 



For Notes and Memoranda, see Appendix. 



8. 


infl. 
d. 


1 


6 


1 


4 


1 


4 


1 


2 



2iiiB. 


S. 


d. 


1 


8 


1 


6 


1 


6 


1 


4 


6 


8 


8 


1 


4 


2 


2 


6 


1 


9 


3 





4 


3 





2 



PLASTERER'S WORK. 



Rendering, Lathing, and Plastering. — Per yard super. 




straight. i Circular. 




Labour 


All Mate- 


Labour 


AU Mate- 




only. 


rials. 


only. 


rials. 


Items. 


8. d. 


8, d. 


8. d. 


8, d. 


1, Render, only one coat, 










rough on brick . 


^ 


6 


3i 


7 


2. Ditto, and set 


3i 


8A 


4 


9i 


3. Two coats, and set 


4 10 


4J 


ll| 


4. Render, float, and set . 


4J 


1 


6 


1 n 


5, Ditto, to groin * 


. . * 


. .* 


11 


1 5 
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Pla4iterer*8 Work, 



Items. 

6. Kenderandset chimneys, 

each .... 

7. Lath only, single fir 

laths 

8. Ditto, and plaster, one 

coat 

9. Ditto ditto, and set 

10. Ditto, and plaster, two 

coats, and set . 

11. Ditto, plaster, float, and 

self ... 

1 2. If set with gauged putty, 

add 

13. If lath and half, add . 

14. If double lath, add 

15. If gauged with plaster 

for each coat, add joer 
yard super 

16. If gauged with cement, 

ditto, add ditto 

17. Lath, float, and set to 

soffites or jambs, i^er 
foot super 

18. Ditto to groins, ditto . 

1 9. Ditto to backs of niches, 

ditto 

20. Ditto to heads of niches, 

ditto 



straight. 



Circular. 



labour 
only. 

«. d. 


AIT 

Materialfl. 

8. d. 


Labour 
only. 

8, d. 


8J 


1 


8 


... 


u 





74 


3 


3i 

4i 


1 
1 


2i 
4 


5 
6i 


5i 


1 


6 


7 


6| 


1 


8 


8 


u 

Oi 
1 







2i 

3 

6 


H 

1 

U 


li 





H 


... 


1 





3 


• * • 


2i 

• •• 





• •• 


• • . 

3 


• • • 




■ . • 


3| 


• .. 




>•• 


5i 



21. Arris straight, per foot run 

22. Ditto, circular, ditto 

23. Quirk, straight ditto 

24. Ditto, circular, ditto 

25. Bead and double quirk, straight, ditto 

26. Ditto ditto, circular, ditto 

27. Pugging, 1^ ins. thick, on sound board- 

ing, per yard super . 
2S, Ditto, on single fir laths, ditto 



AU 
Materials. 

8. d. 



9i- 



1 
1 



6 

7i- 

* 3 



1 10 

2 

3 
3i 
7 



6h 



6i 



8* 





Labour 


All 




only. 


Materials. 




8. d. 


8. d. 




Oi 


1 




1 


H 




Oi 


Oi 




Oi 


1 




2 


4i 




3i 


6-^ 




2} 


5 




4 


1 2 



stucco, &0. 
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Floor Plastering. — Per yard super. 



Items. 



29. Malting and other floors, three coats, 2J 

ins. thick, floated and trowelled face . 

30. Grey plaster, 2 ins. thick 

31. Red ditto ditto 

32. Keene's cement, 1| in. thick, on concrete 

33. Grey pozzolana 



labour 
only. 
8, d. 




1 


2 


1 


2 


1 


3 


1 


1 



UlMate 
rialfl. 

8. d. 


2 


6 


5 


9 


7 


2 


7 


6 


5 


6 



Stucco. — Per yard super. 



34. Bastard, on brick 

35. Ditto, on lath 

36. Ditto, trowelled on brick 

37. Ditto ditto, on lath 

38. Ditto ditto, for dado add 

39. Ditto ditto, for jambs 

and soffites, per foot 
super 

40. Groins, on brick, ditto . 

41. Ditto, on lath, ditto 

42. Stucco on lath to backs 

of niches, ditto 

43. Ditto, heads of niches, 

ditto 

44. Arris, per foot run 

45. Quirk, ditto 

46. Plaster bead and quirk, 

ditto 

47. Ditto, and double quirk, 

ditto 

48. Reveals to windows, 4J 

inches, ditto . 

49. Ditto, elliptical, ditto . 

50. Ditto, 9 inches, ditto . 

51. Ditto, elliptical, ditto . 

52. Friezes and soffites, 

floated on brick, per 
foot super 



Labour 
only. 

8. d, 

6 

8 

8 

9| 

U 



n 



straight. 



Oi 

Oi 

2i 

4i 

2 

• . • 

3 



All 
Materials. 

8. d. 

1 9 

1 4 

2 1 
2 



3 



u 



1 

Of 

3^ 

6 

4 

... 

6 



Circtilar. 



3i 



Labour 

only. 

8. d. 

7 
9J 
10 

in 

3 



2; 
1 

2; 



3| 

6J 

1 

Of 

3^ 

6 

2^ 

31 

3f 

41 



2i 

.3 



All 
Materials. 


8. 


d. 


1 


H 


2 


1 


1 


7 


2 


4 





4 





4 





3 





H 





H 





10^ 





n 





1 



5J 

8 

5 

6i 

7^ 

9J 



4J 
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Plasterer's Work. 



Itenuu 

53. Ditto ditto, on kth, ditto 
64, Ditto ditto, on brick, 
elliptical, ditto 

55. Ditto ditto, on lath, 

elliptical, ditto 

56. Circular soffite, bead and 

flush in panels, ditto 

57. Elliptical ditto ditto . 
5S. Circular 0. G. and bead 

sunk, ditto 
59. Elliptical ditto ditto . 



Labour 
only. 

<. d. 

2 



EHswiglxt. 



AU Mate- 
rials. 

8. d, 

4i 



Circular. 



Labour 
only. 

8. d. 

3 



3 

3i 

1 4 

1 7} 

1 10 

2 2 



AU Mate- 
rials. 
8. d. 

5i 





5J 





6i 


2 


4 


2 


9 


3 


3 


3 


9 



MABaiNS, Cornices, and Mouldings. — Per fo&t run. 














6a 


liaised mai^gins, to form 








panels, 4 inches wide 





2 


61. 


Ditto ditto, 5 ins. ditto 





2i 


62. 


Ditto ditto, 6 ins. ditto 





3i 


63. 


Ditto ditto, for each ad- 
ditional inch in width, 








add 





1 


64. 


Ditto, moulded, add . 





H 


05. 


Impost moulding, or 








plain cornice, not ex- 


" 






ceeding 4 inches girt. 








per foot run , 





21 


0^. 


Ditto, 5 inches, ditto . 





3i 


67. 


Ditto, 6 ditto ditto 





4 


68. 


Cornices with spaces for 
frieze or soffite, to be 
girted and taken at, 








per foot mper . 





6 


69. 


Fancy plain, or reeded. 








ditto ditto 





7 


70. 


Mouldings, astragals, 
0. G. or ovolo, per 








foot run . 





u 


71. 


Ditto, small reeds, ditto 





2 


72. 


Ditto, mixed, 3 inches 








girt, ditto 





2i 
















31 
5 

6i 







4 
5 
6 







2i 






3 







5 
6 

7 








3i 

4 

5 


1 








n 


1 


li 





9 






2i 
3i 






2 





4i 





3 









1 










EBnehmentii Ao. 
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Items. 

73. Ditto ditto, 4 do. da . 
74 Ditto ditto, 5 do. do. . 

75. Ditto ditto, 6 do. do. . 

76. Ditto, for every inch 

additional girt, add . 



Straght 


Circu 


Labour 


All Mate- 


Labour 


oAly. 


riaU. 


only. 


8. d. 


a. d. 


8. d. 


3 


6\ 


3i 


3i 


6i 


4i 


3i 


7i 


5 


Oi 


1 


Of 



AU Mate- 
rials. 

8, d, 

7 
8 
9J 

li 



Cornice Enrichments. ^-Per/oo< run. 



77. Enriched mouldings, cast solid, per mch 

78. Ditto ditto, circular on plan . 

79. Ditto ditto, undercut . 

80. Ditto ditto, ditto, circular on plan 

81. Ditto, members put up single 

82. Ditto ditto, circular on plan . 

83. Enriched soffite, string, or frieze, per 

inch mdth .... 

84. Ditto ditto, circular on plan 

85 . Plain sunk blocks, not exceeding 3 inches 

diameter, each .... 

86. Ditto, for every half inch above 3 inches 

diameter, add .... 

87. Cast pateree, or flowers, put up singly to 

3 inches diameter, each 

88. Ditto ditto, 4 do. do. 

89. Ditto ditto, 5 do. do. 

90. Ditto ditto, 6 do. do. 

91. Ditto ditto, 7 do. do. 

92. Ditto ditto, 8 do. do. 

93. Ditto ditto, 9 do. do. 

94. Ditto ditto, 10 do. do. 

95. Ditto ditto, 12 do. do. 

96. Ditto ditto, 15 do. do. 

97. Ditto ditto, 18 do. do. 

98. Ditto ditto, 24 do. do. 

99. Ditto ditto, 30 do. do. 
100. Ditto ditto, 36 do. do. 



1 
1 
1 



Fixing 

only. 

3, d. 


All 

Materials. 

8. d. 


1 


2 


U 
U 

li 

U 
H 


3 
3i 
4i 
3 
4 


1 


2 


li 


2i 



2 

Of 

n 

3 

4 

5i 

9 




3 
6 



1 10 

2 4 

2 10 

3 10 
6 6 
9 



6 



li 





1 
1 
2 
3 
4 
5 



6 
9 

6 
2 

2 
6 



11 

14 

17 

21 6 

28 

37 6 
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Plasterer's Work. 



French Plaster. — Fer yard super. 



Items. 
101. 

102. 
103. 
104. 

105. 

106. 
107. 

108. 

109. 
110. 



Render, one coat on 

brick 
Ditto, and set . 
Ditto, float, and set . 
Ditto ditto, and stucco 

for painting . 
Render, one coat on lath 

and half, zinc nails . 
Ditto, and set, ditto . 
Ditto, float, and set, 

ditto 
Ditto ditto, and stucco 

for painting, ditto . 
For ceilings, ditto, add 
Arris, quirk, and ex- 
ternal angles, keeper 

foot run . 



Labour 
only. 

8, d. 



2J 
4| 
6J 

10 



straight. 




8| 

1 
li 



AU 
Materials. 

8. d. 



6^ 

H 

1 1 

1 7 

1 li 

1 4 

1 9 

2 3 

2J 



Of : 11 



Circular. 



Labour 
only. 

8, d. 



31 
6 
8J 

1 n 

6 

8J 

Hi 

1 4 
If 



1 



8. 



Outside Work. — Per yard super. 



111. 

112. 
113. 
114. 
115. 
116. 



117. 
118. 
119. 

120. 
2^L 



Rough cast on brick, 

one coat 
Ditto, floated 
One coat on lath 
Ditto, floated . 
Ditto, on lath and half 
Rough stucco, blue lias 

lime and clean river 

sand, on brick 
Ditto, on lath, ditto . 
Ditto, on lath and half 
Facia and pilasters on j 

brick, per foot super 
Plain mouldings, ditto 
-Arris, per foot run 






5 





7 





6 





7 





8 





7 





9 





10 



]l 

7 

li 



101 

1 3| 
1 6 

1 11 

2 3 


6 
8 
81 
10 
11 


1 8 

2 5 
2 8 


9 

1 
1 1 


3 

1 2 

n 


2i 
9 
IJ 



1 
1 
1 

2 
2 



1 



Pozzolana and Cement Work. 
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Pozzolana. — Per yard super. 



Items. 



122. Plain face on brick . 

123. Ditto, jointed with white . 

124. Ditto, with facing of fine Pozzolana 

125. Arris edges, jper/bo^ run . 



straight. 
8. d. 


4 





4 


9 . 


5 


3 





3 



Circular. 
8. d. 



4 
5 
6 



9 
6 
4 



3^ 



CEMENT WORK. 



126. Roman Cement, rough 

Tender,per yard super 

127. Ditto, plain face, on 

brick, jointed, ditto 

1 28. Ditto ditto, on lath,do. 

129. Ditto ditto, on lath 

and half, ditto 

130. Ditto, colouring, add 

per yard 

131. Ditto, shading or party 

colouring, ditto 

132. Ditto, plain moulding, 

per foot super . 

133. Ditto,plainfaciajString, 

or pilasters, ditto . 

1 34. Ditto ditto, if less than 

9 ins. wide, per foot 
run 

1 35. Ditto, spikes and twine 

for projections, add 
per foot super . 

136. Ditto, grooves and 

mouldings, not ex- 
ceeding 3 ins. girt, 
per foot run . 

137. Ditto ditto, 4 ins. do. 

138. Ditto ditto. 6 do. do. 



Labour 
only. 



Straight 



8. 



d. 



All 
Materials. 






6 






9 
10 





11 





H 





^ 





8 





n 





^ 





2 







If 

H 



8, 



d. 



1 4 

1 10 

2 9 

3 3 

^ 

Gi 

1 3 
5 



2| 



4 



Circular. 



3i 
4| 
6i 



Labour 
only.. 

8. d. 

8 

1 
1 2 

1 3 



31 



4i 
10 



31 



2 



2J 



21 
2| 
4i 



All 
Matenalff.. 

8. d. 

1 8 

2 7 

3 6 

4 
5i 

8J 

1 7 

^ 



4 



5 



4^ 
5i 
Si 
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Items. 



Plasterer's Work. 

straight. 



139. Ditto, window sills, 

throated, 4 ins. thick, 
ditto 

140. Ditto, arris, ditto 

141. Ditto, rustics, ditto . 

142. Ditto, reveals or mar- 

gins, 4J ins. ditto . 

143. Ditto ditto, 9 inches, 

ditto 

144. Ditto, balusters, chim- 

ney pots, and trusses, 
per in, in height or 
length 

145. Portland Cement, 

plain face on brick, 
jointed, joer yard super 

146. Ditto ditto, pilasters, 

facias, &c., per foot 
super 

147. Ditto, plain moulding, 

ditto 

148. Ditto, plain facia, <fec., 

under 9 ins. wide,^«r 
foot run 

149. DittOjSmall mouldings, 

not exceeding 3 ins. 
girt, ditto 

150. Ditto, arris, ditto 

151. Ditto, rustics, ditto . 

152. Ditto, margins or re- 

veals, 4^ ins., ditto . 

153. Ditto, 9 ins. ditto 

154. Ditto, laid as paving, 

2 ins. thick, per foot 
super 

155. Patent Paint Cement, 

rough • render, one 
coat, per yard super 

156. Ditto, plain face on 

hrick, jointed, ditto 



Labour 
only. 

8, d. 








5 
1 



2 
2J 
3J 



1 

9 

2 

8 

IJ 



2 

1 

2 

2^ 

3| 



2 

8 
11 



AU 

Materials. 

t; d. 



9| 

H 

3 

3f 



H 



Circular. 



IJ 



2 2 




1 



1 
2 



4 
2 



3J 



4i 

l| 

41 

^ 



6 



9 
6 



Labour 
only. 

8. d. 



6i 



If 
2^ { 3f 



^ 

4^ 



10 

2J 
10 

2 



2J 
1- 

2t 








3- 
4t 



21 

10 

1 2 



All 
Materials. 

9. c?. 



4| 

8J 



2 8 


1 



41 



5^ 

U 

3^ 

5i 

8^ 



7J 



2 
3 



2 
2 



Cenent TRnrk. 
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Items. 

157. Ditto ditto, on single 

fir laths, ditto 

158. Ditto ditto, on lath 

and half, ditto 

159. Ditto ditto, on double 

lath, ditto 

160. Ditto, plain string 

facia^ pilaster, &c., 
ditto, per foot super 

161. Ditto, plain mould- 

ings, ditto 

162. Ditto, plain facia, <fec., 

under 9 ins. width, 
per foot run . 

163. Ditto, small mould- 

ings, not exceeding 
3 ins. girt, ditto 

164. Ditto, arris, ditto 

165. Ditto, rustics, ditto . 

166. Ditto, reveals or mar- 

gins, 4|- ins., ditto . 

167. Ditto ditto, 9 ins. 

ditto 



Strai 
Labour 
only. 
t. d. 


gbt. 

All 
Materiala 

8. d. 


Circul 
Labour 
only. 

«. d. 


1 1 


z 


1 

3 


1 4 


1 2 


3 


8 


i ^h 


1 3 


4, 





1 7 


2^ 





H 


3^ 


S 


I 

1 


10 


10 


1 





H 


2 


2^ 
U 






2 


H 
2 


2\ 





3i 


H 


2i 





H 


2| 


Z\ 





3 


4J 



All 
Materials. 

8. dk 

4 1 

4 7 

5 



8 



2 4 



5^ 









2i 
4« 



«?i 

10 



Patent Makblb CieMent. 



Items.^ 

168. Common quality,^ on bricl^ per yami 

super ...•.♦ 

169. Ditto, on lath, ditto . . . . 

170. Ditto, paving IJ in. thick, on concwte, 

ditto ...... 

171. Ditto, panels moulded (mimJI), per foot 

super ...... 

172. Ditto, facias, jambs, pfiasteKS, archi- 

traves, &c., ditto .... 

173. Ditto, plain moulding, ^to 

174. Ditto, aoris, ^^/oo^ rwTi 



Straight. 
i. % 


2 


2 


» 


h 


5 








H 



1 


H 

9 





H 



CircTilar, 


3, 


d. 


2 


8 


S 


9 



1 

1 Id 

2i 
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Plasterer's Work. 



Items. 
175. 

176. 

177. 

178. 
179. 
180. 
181. 



Ditto, skirting 9 inches high, with 

3-inch girt moulding, ditto 
Fine quality, plain face and polished 

on lath, 'per foot super . 
Ditto ditto, pilasters, panels, shafts, 

fiiezes, &c., ditto . 
Ditto, pedestals and shafts, ditto 
Ditto, plain mouldings, ditto 
Ditto, arris, per foot run . 
Ditto, enriched members, cast solid 

per inch girt, ditto 

182. Ditto ditto, undercut, ditto 

183. Parian Cement, on brick, per yard 

super ..... 

184. Ditto, on lath, ditto . 

185. Ditto, polished, white, per foot super 

186. Ditto ditto, buflF, ditto 

187. Ditto ditto, green, ditto . 

188. Ditto ditto, blue, ditto 

189. Ditto ditto, in imitation of marbles, 

&c., ditto .... 

190. Ditto, mouldings, ditto 

191. Ditto ditto, polished, ditto 

192. Ditto ditto, in colours, ditto 

193. Ditto ditto, in imitation of marbles, 

<&c., ditto .... 

194. Martin's Cement, rendered on brick 

per yard super 

195. Ditto, trowelled for painting on, ditto 

196. Ditto ditto, and jointed, ditto . 

197. Ditto do., floated and set on lath, ditto 

198. Ditto ditto, ditto, fine, ditto, ditto 

199. Ditto ditto, ditto, finest, ditto, ditto 

200. Ditto, floors, 1 inch thick, ditto 

201. Ditto, reveals, 4 inches, per foot run 

202. Ditto, skirting, plain, 9 inches wide 

ditto ... 

203. Ditto ditto, ditto, 12 ditto, ditto 

204. Ditto, angle beads, quirked, ditto 

205. Ditto, mouldings, oAKyve 4 inches, per 

foot super . . . . . 



straight. 
& d. 



%\ 
2 8 

2 10 

... 

3 6 
2i 

b\ 
6i 



2 
3 



1 
2 
2 
3 
3 
4 
4 




2 
2 



lOJ 

1 H 

1 10 

2 8 

3 9 

1 4 

2 2 

3 2 

5 



3 
2 

4 
2 
8 
1 
2 
4 



4| 

6 

3i 

1 5 



Circular. 


«. 


d. 





101 


3 


2 


3 


6 


3 


10 


4 


8 





2| 





6J 





n 


2 


8 


3 


8 


1 


1 


1 


4 


2 


1 


3 





4 


9 


1 


9 


3 





4 





6 


3 


1 


5 


2 


6 


2 


7 


3 


6 


4 





4 


6 


• 




• • 

6 





5 





7 





4i 



1 10 



Lime-wMtingy ftc. 
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Items. 

206. Ditto ditto, 4 inches and less, 'per inch 

girt, per foot run .... 

207. Metallic Cement, floated and jointed, 

per yard super ..... 

208. Ditto, facia, pilasters, <fec., per foot super 

209. Ditto, plain mouldings, ditto 

210. Ditto, arris, per foot run 

211. Ditto, rustics, ditto .... 

212. Ditto, margins, reveals, <fec., 4 inches, 

ditto ...... 

213. Mastic, plain face, jointed, per yard 

super ...... 

214. Ditto, plain mouldings, per foot super . 

215. Ditto, arris, per foot run 

216. Ditto, margins, reveals, facia, &c., per 

in^ch undey ditto ..... 



li 



straight. 
8, d. 


Circular. 
8. d. 


If 





2i 


2 8 

^ 

1 7 
li 
3^ 


3 

2 




2 

^ 

2 
21 


4| 





H 


3 2 
1 10 
It 


3 
2 



8 
4 
2i 



n 



Lime-whiting, White-washing, and Repairing. 

Per yard super, 

217. Lime-whiting walls, &c., once 

218. Ditto ditto, twice .... 

219. Washing and stopping 

220. Wash, stop, and white to new work, once 

221. Ditto ditto, ditto ditto, twice 

222. Ditto ditto, ditto ditto, to old work, once 

223. Ditto ditto, ditto ditto, twice 

224. Ditto ditto, drab, stone, buff, or salmon colour, 

225. Ditto ditto, ditto ditto, twice 

226. Ditto ditto, lemon, or straw colour, once 

227. Ditto ditto, ditto ditto, twice 

228. Ditto ditto, gray colour, once 

229. Ditto ditto, ditto ditto, twice 

230. Ditto ditto, blue colour, once 

231. Ditto ditto, ditto ditto, twice 

232. Ditto ditto, green (verditer), once 

233. Ditto ditto, ditto ditto, twice 



s. 


d. 


. 


n 


. 


H 


. 


2 


. 


n 


. 


2 


. 


3 


. 


4 


r, once 


4 


. 


5 


. . 


4f 


. 


6i 


. 


51 


. 


8i 


. 


n. 


. 


11 


. 


8i 


. 1 


2t 



^.% 
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Plasterer^s Work. 



ditto 



Items. 

234. Washing and stopping plain cornices, 12 inches 

girt or less, per foot run . 

235. Washing, stopping, and white, ditto ditto 

236. Ditto ditto, and distemper, ditto ditto 

237. Ditto ditto, enriched cornices, ditto 

238. Ditto ditto, and white, ditto ditto 

239. Ditto ditto, and distemper, ditto ditto 

240. Ditto ditto, enriched cornice and soffite, 

241. Ditto ditto, and white, ditto ditto 

242. Ditto ditto, and distemper, ditto ditto 

243. Ditto ditto, Ionic, black cornice, ditto . 

244. Ditto ditto, and white, ditto ditto 

245. Ditto ditto, and distemper, ditto ditto 

246. Ditto ditto, enriched Ionic, black cornice, 

ditto 

247. Ditto ditto, and white, ditto ditto 

248. Ditto ditto, and distemper, ditto ditto 

249. Ditto ditto, Corinthian cornice, ditto ditto 

250. Ditto ditto, and white, ditto ditto 

251. Ditto ditto, and distemper, ditto ditto 

252. Ditto ditto, ornaments, per foot super 

253. Ditto ditto, and white, ditto ditto 

254. Ditto ditto, and distemper, ditto ditto 
256, Cornices and other members^ picked out in colour, 

per foot extra .... 
256. Ornamented soffite or frieze 



9, cL 



I 



ditto 






n 





2 





2 





21 





31 





21 





3i 





41 





U 





2t 





3i 





n 





3f 





51 





3i 





H 





7i 





If 





2i 





3i 





u 





2t 



PLASTERER'S DAY WORK. 



257. Plasterer, per day of 10 wcMrking hours 

258. Ditto, per hour . . . . . 

259. Labourer, ver dav . . . . 



25o. Ditto, per twur . 

259. Labourer, per day 

260. Ditto, per hour . 

261. Modeller, per day 

262. Ditto, per hour . 
26d» Hawk boy, per day 
2Bi. Ditto, per hour . 



6 


S 





8 


4 


2 





5 


7 


6 



9 
2 1 
2i 



Say-PzicM. 
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Items. 

265. Lime and hair, per hod 
2%Q. Ditto, for outside work 
267. Fine stuflF, per hod 
2,QS. Putty, ditto 

269. Stucco, per hod , 

270. Plaster, coarse, per hag 

271. Ditto ditto, per cwt. . 

272. Ditto, fine, per bag 

273. Ditto ditto, ^er cwt , 
21 L Ditto, superfine, per hag 

275. Ditto ditto, per cwt. . 

276. Ditto, French, per hag 

277. Ditto ditto, per cwt . 

278. Cement, Roman, per hushel 

279. Ditto, Sheppey, ditto 

280. Ditto, Atkinson's, ditto 

281. Ditto, Portland, ditto 

282. Ditto, metallic, ditto . 

283. Ditto, Keene's, ditto . 

284. Ditto ditto, fine, ditto 

285. Ditto, Parian, ditto . 
2SQ, Ditto ditto, fine, ditto 

287. Ditto, Martin's, ditto 

288. Ditto ditto, fine, ditto 

289. Ditto ditto, superfine, ditto 

290. Chalk lime, ditto 

291. Dorking lime, ditto . 

292. Thames sand, washed, ditto 

293. Gypsum, ditto . 

294. Mastic, per cwt 

295. Linseed oil, per gallon 

296. Ditto, boUed, ditto . 

297. Laths, single, per huTidle 

298. Ditto ditto, and nails, ditto 

299. Laths and half, ditto . 

300. Ditto, and nails, ditto 

301. Laths, double, ditto . 

302. Ditto, and nails, ditto 

303. Whiting, per dozen 

304. Ditto, best, ditto 

305. Hair, per busJiel 



8, d. 



\s. 



2s, 



. 9 


. u 

.13 


. 1 7 


. 1 6 


. S 


. 4 i 


. ^ 

. 6 6 


. 1 1 


. 8 6 


. 6 


. i 3 


6d.to 2 


. 3 3 


. 4 3 


3d to 2 9 


. 1 7 


. 4 6 
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. 4 9 


. 7 6 


. 4 3 


. 5 3 


. 7 


. 9 


. Q 10 


• 4^ 
. 1 10 


. 5 3 


. 3 8 


. 4 10 


. 2 1 


. 2 6 


. 3 2 


. 3 7 


. 4 2 


. 4 10 


• 4^ 

• 6h 
. 1 5^ 
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Plasterer's Work. 



Items. 

306. Single size, per gallon , 

307. Ditto, perfirhin 

308. Double size, per gallon 

309. Ditto, per firkin 

310. Double size, per lb. 

311. Blue black, ditto 

312. Whitewash, with size, per pail 

313. Colour, common, ditto, ditto 

314. Ditto, lemon, straw, orange, ditto 

315. Ditto, blue, ditto, ditto 

316. Ditto, blue verditer, ditto, ditto 

317. Ditto, green verditer, ditto, ditto 

318. Wax for moulds, to enrichments, <kc., 

319. Carting, per single load 

320. Ditto, per double load 



ditto 



2)e7' lb. 



8. 


d. 





9 


4 


6 


1 





6 








4 





M 


1 





1 


6 


2 


6 


3 





3 


6 


4 





3 


6 


3 


6 


5 


6 



For Notes and Memoranda, see Appendix. 
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OlajEier's Work. 
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174 Oksi«r*s Work. 

I*«mfl. 5. d. 

17. Bendmg, eitrsL, per foot super . . . .06 

18. Obscuring, extra, ditto 4 



Fluted Sheet Glass. 
Per foot super. 

Weighing Wojghing 

15 oz. to 31 oz. to 

the foot. the foot 

t» d. s. d, 

19. In squares, 10 by 8 and under . .06 08 

20. Ditto, above 10 „ and not above 1 J 

feet 8 11 

21. Ditto, above l^ feet and not above 

2 feet 9 11 

22. Ditto, above 2 feet and not above 

33 by 30 inches . . . . 11 13 

23. Extra on sheets and 8(][uares wh^ above 40 inches 

long, or 30 mches wide, per foot super . .03 
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Okzier'B Work. 
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Prices of Hartley's Glass. 
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Hartley's Patbnt Eough Plate and Sheet Perforated 

Glass fob Ybxtilation. 

Per foot mper. 

(Manufactured under Lochhead's Patent, for Offices, Ware- 
houses, Factories, Public Rooms, Schools, Churches, 
Chapels, ko.) 



Items. 

95. Squares cut to the sizes 

ordered, not above 10 
by 8 . 

96. Ditto, above 10 by 8, and 

not above 14 by 10 

97. Ditto, above 14 by 10, and 

not above IJ feet . 

98. Ditto, IJ feet, and not 

above 3 feet . 

99. Ditto, above 3 feet, and 

not above 4 feet . 

100. Ditto, above 4 feet, and 

not above 5 feet 

101. Ditto, above 5 feet, and 

not above 6 feet . 

102. Ditto, above 6 feet, and 

not above 8 feet . 

103. Add per foot super y for 

squares when above 40 
ins., and not above 45 
ins. long 

104. Ditto, above 45 ins., and 

not above 50 ins. long . 

105. Ditto, above 50 ins., and 

not above 55 ins. long . 

106. Ditto, above 55 ins., and 

not above 60 in& long . | 

107. Coloured ; ruby, blue, or green, double price. 



Patent 
Rough 
Plate, 
iin. 
thi<^ 

8, d. 


21 
8, 


oz. 

d. 


Shekt. 

26 oz. 
8, d. 


32 ox. 

8, d. 


1 3 




3 


1 


9 


2 3 


1 4 




4 


I 


10 


2 4 


1 5 




5 
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11 


2 5 


1 6 
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2 





2 6 


1 7 
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1 8 
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1 9 
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4 





6 
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Glazier's Work. 

jg •• i-< rH rH iH iH Oi M e^l « CO CO CO CO '«[*< ® jg 09 (N « CO 3 

— — — — — ^ Ja ■ — ■ ^^ 

CO ntf rH C4 ^ »0 tN. .-« 09 CO 00 © rH to 00 Oft ^ cQ'^>or«o ® 

.0 rH rH '% 6 '^ '^ 

55 . ^ «e <^ <-<>--■>--■ <^ t-4 04 (N 09 C9 CO CO 00 eo 8 2 o^ 09 C4 09 *■* 

gu |q ^ 

3^w'^©rH0O'^<O©rH'^«O00»-00»Ot*«SUeq'^O9'^« <N 

H ^ '^ "^ 09 Q- ^ 

55 "S rH rH rH i-l rH rH 09 09 09 09 09 00 CO CO g fc oo 09 09 09 fe 

r4 'XS >-• O 09 CO >0 O) © 09 <<« «0 0» © CO O a> r^<^©09'^ CO 

^ a5 ©rHrHp-lrHrH09 0909 0909 COCO CO ^ SZ 4 09 09 09 '^ 

^ ■ ' -* 

^'X3«<d^Ob»Ae9«0©©09CO©09<^|t ^'•>{©©^ '0 

6 "^ oS • "^ S 

^ 525 •« rH rH rH rH rH 09 09 09 CO CO 00 "^ "^ "^ ^ $25 09 09 CO 00 ^ ^ 

Eh Ti g ^ 

3 00'?3 09CO»O «0 00 rH"* 00©© 00 OirHrH S oo *« t* Oft © S *§ 

;S » ►S . "^ "^ -S" O § * 

& A S5«9'-«»-«»-«»^rHO9O9O9090OCOe0CO'^g &SoS090900 &e» 

rt g c4'^rH09<«*IOt»rH09<O00©rH«O00©\: <n'«'^«OOo'3* 

as » 6 "^ "^ "^M 6 *2 S 

g^ 5ZJ«0rHrHrHrHrHrHO9O9O9O9COCOCOeO^ ^«o090909 S.^ 

^ ; 3 "•« 

t3 r-; 'X3 © rH 00 -^ ©© rH •>* «0 00 rH CO <0 00 g .J •>» Ol -^ « -^ * 

^•irHrHrHrHpHrHO909090909COCOCO «» 5§«o*09C909 S>>k 

O . e8 ^ 

'^'^•^»0l>»00rHO00f-»C0O0iC0<00>*« ^'•^C^I'^OO'o'^ 

5iao*rHrHrHrHrH0909COOOOOCO'*'*'*S4 ►zoJcOCOW'^^ 

^ ^00 

eo'X3CO'«*»t*©«0«0©»HCO <0©CO<Og eo '« rH rH "^ ^5^ ^ 
6 r-t r-t ^ ^^ 

p; 5Z5^rHrHrHrHrH090909COeOCO'*'*'*f 52«oMCOOO*^5 

gpq 1^5 « ^ 

* ©i 'tt 09 CO O CO Oa »H '^ 00 rH p^ •<[*<«© CO "S M >5 00 © © .a § 
d ^ '^ • § >> 

^•0rHrHrHrHrHO9O9O9O9eOCOCO"*'^ S 5|<»9 0909W'^'^ 

-§ ss 

r^'X3rH09'^»000.-ieO©00009«00»©§ r-;*e©00©Mfl-: 

S5«5rHrHrHrHrHf-»O9O909O9COCOC0'*."t* 5|o9 090909 t2^ .2 

^1 -9^ tTTT^Td 111111111^ • • • 8 II 

J'^SSJ -^ ' • ' I rHrHO9C0^©00©09 2 g g © fe 

••^S'^J!'*^ «^ooca©09© rHrng o •-.S'oS. 

M*t^M Z,ja fc 2 o § « I I 00 S^ 

•s^52-s gdddd-8-«'''«'»''-«''«|i§ g-ag-o^Srf- 

t^'^rH'S'^ e8 

Silfa ^1 I I I 1 I g-ta 5 I I -gg 

^ CO ^ «** •§ g — ; ^ ; — — . --_- ^ — ; " -^ 

^ ^^ '"^ io»orH09od'«id«ot>lQda»©rH09ed O '^io«dto^»3od 

fS tS i? © rH rH rH rH rH rH rH rH •-« rH 09 09 09 09 09 09 09 09 '^ 09 

^ ^ S r^ r^ w^ r-^ r^ r-^ i-t v^ T-^ r^ r^ r^ r-t r^ f^ r^ r^ r-i r-i rH 




Prices of Plate Olaai . 



181 



British Polished Plate Glass. — Per foot super. 













FOLTRHED. 




1 




Silvered. 


In Plates. 




Glassing 


Seconds 
Sil- 


Best Sil- 
vering 
Quali^. 

8, d. 


Seconds Best 


Items. 






QuaUty. 
8, d. 


vering 
Qtiali^. 

8, a. 


Quality. 
8. d. 


Quality. 


129. Not above 1 ft. sup. 


2 





2 


3 


2 


6 


2 


11 


3 4 


130. Ditto 
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ditto 
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3 
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3 10 


131. Ditto 
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4 5 


132. Ditto 
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142. Ditto 
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144. Ditto 
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13 
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145. Ditto 


90 
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10 





12 





14 
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16 8 



Thickness of glazing quality from i^-^ths to ^th of an inch. 

146. Long narrow slips, charged at the rate per foot of plates of 
the same length, and whose breadth is a third of the 
length; thus, 100 by 20 would be chai^d at the same 
price per foot as 100 by 34 ; 60 by 1 4 at the price of 
60 by 20 ; and so on. 
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Prices of Plate Glass. 
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Glazier's Work. 
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Glass Tiles and Slates. 
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Crown Glass, Glazed in New Sashes, Skylights, &c. 



Per foot super. 



Items. 



1 87. Squares, 6 by 4 ins. and 

under 10 by 8 ins. . 

188. Ditto, 10 by 8 ins. and 

not above 12 by 
10 ins. 

189. Ditto, above 12 by 10 

ins. and not above 
2 feet 

190. Ditto, above 2 feet and 

not above 2 ft. 6 ins. 

191. Ditto, above 2 ft 6 ins. 

and not above 3 ft. . 

192. Ditto, above 3 ft. and 

not above 3 ft. 9 ins. 



Boat. 



12 oz. to Huporficial Foot 






8 





lOi 
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Oi 
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H 
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6 i 



Socoudti. 
». d. 
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n 
Hi 

1 OJ- 

mm 

1 2i 

1 4J- 



ThirdB. 
8, d, 

6J 



^ 

10 

10| 

1 0^ 
1 2i 



193. Squares, 6 by 4 ins. and 

under 10 by 8 ins. . 

194. Ditto, 10 by 8 ins. and 

not above 12 by 10 
ins. 

195. Ditto, above 12 by 10 

ins. and not above 
2 feet 

196. Ditto, above 2 ft. and 

not above 2 ft. 6 ins. 

197. Ditto, above 2 ft. 6 ins. 

and not above 3 ft. . 

198. Ditto, above 3 ft. and 

not above 3 ft 9 ins. 

199. If ground, add, per foot super 

200. If bent, add, ditto . 

201. If flatted, add, ditto . 

202. Stopping squares in old sashes, 

super 

203. Re-laying old glass in new sashes, (breakage at 

risk of employer,) extra, per foot super 



IC 
Best. 

«. d, 

• • • 


02. to Supei 
SecondB. 

8. d, 

• • • 


rficial Foot. 
Thirds. 

8. d. 

• • • 


1 21 


1 0^ 


n\ 


1 7 


1 4J 


1 n 


1 9 


1 7 


1 ^ 


1 11 


1 9 


1 6 


2 2 . 
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extra, per foot 
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8J 

mm 
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Fourths. 
«. d. 
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11 

1 1 
1 2 

1 4 

4i 

6|. 

3i 

4i 

a. 

3.1 
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Piuiit6r*s Work. 



Items. 

204. Puttying skylights or sashes, per dozen squares 

205. Cleaning ditto ditto ...... 

206. Lead lights, new, set with quarries and f lead, 

per foot super ....... 

207. Ditto, new leading old lights, ditto 

208. Ditto, repairing, including part leading, ditto 

209. Cementing lights, new or old, ditto 

For Notes and Memoranda, see Appendix. 
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1 





10 
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PAINTER'S WORK. 



Items. 

1. Painting in common co- 

lours, per yard super, 
including knotting 
and stopping . 

2. For each additional 

coat, add 

3. If flatted, add 

4. If sanded, add 

5. If finished in party co- 

lours, add 

6. If gold size knotting, add 

7. Grounds for imitations, 

add 

8. Grey, drab, salmon, add 

9. Brunswick green, add . 

10. Olive and light green, 

lilac, and peach blos- 
som, add 

1 1. Indian red, add . 

12. Blue verditer, patent 

green, & yellow, add 

13. Lake or vermilion, add 

14. For splashing to imitate 

granite, add . 

15. Carved work, per foot 

mper 



Once. 
8. d. 



3| 








2 
3 



6 

\\ 

0^ 

1 . 

li 

1^ 



2 

^ 

^ 

1 9 

6 

2i 



Twice. 
8, d. 



6 



• • • 



3i 



Three 
times. 

s, d. 



8 



4J 



Four 
times. 
8, d. 



10 



5i 



Rouinff Woric, *e. 



16. Fi 



r each addittouctl 
coat, add 
17. If flatted, add . 



.. rf. 


*. d. 


Th™. 
I. "d. 


Ui 


H 
U 









Running Work. — Pei-/oat rM«. 



18. Skirtings, narrow, plain, 








not exceeding ins. 








wide 


OJ 


U 


U 


19. For each additional 








coat, add 


OJ 






20. If flatted, add . 


Oi 






21. Haod-raU, newek, skirt- 








ing, 9 to 1:3 ins. wide. 








plinth, baee, surbase, 








string, stair-margins. 








and chair-rail . 


1 


li 


2 


22. For each additional 








coat, add 


0| 






23. If flatted, add 


Oi 






24. Cornices, under 12 ins. 








girt, frames and bars 








to skylights and hot- 








houses, and moulded 








skirtings 


1 


H 


U 


25. For each additional 








coat, add 


Oi 


... 


... 


2C. If flatted, add . 


0^ 






27. Cornices, 12 to 18 ins. 








girt, water trunks. 








and arris gutters 


IJ 


2 


2} 


28. For each additional 








coat, add 


OJ 






29. If flatted, add . 


Oi 






30. Ryvealstu windows and 








doorK, iii ina. . 


U 


H 


2 


31. Ditto, 9 do." 


1-J 


2i 


2i 


32. For each additional 








coat, add to item 30 


Oi 






33. Ditto, add to item 31 . 


Of 
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Faiiiter*8 Work. 



Items. 

34. If flatted, add to item 30 

35. Ditto, add to item 31 . 

36. Stone strings and 

plinths, window sills, 
edge of coping, <fec. . 

37. For each additional coat, 

add to item 36 

38. Rain water pipes, and 

gutters . 

39. For each additional coat, 

add to item 38 

40. Picking out mouldings 

or black lines . 

41. Broad lines for panels . 

42. Light and shadowed lines 

43. Graining, moulding, se- 

parately . 

44. Cross-banded margins . 

45. Enriched comices,&iezes, 

chimney caps, and 
other enrichments, 
per foot super . 

46. For each additional coat, 

add 

47. If flatted, add 

48. Item 45, in party co- 

lours, ditto 

49. Graining hand-railing, 

add to price of paint- 
ing, per foot run 

50. Varnishing ditto, each 

coat 



Once. 
8, d. 

Oi 
0| 



2 

1 

n 

Oi 

Oi 

1 

n 

2 

3^ 



2i 

U 

li 

3J 



3 
1 



Twice. 
8, d. 



3J 



2J 



Three 
timeB. 

8. d. 



4i 







3i 



5 






4i 



6^ 



Four 
times. 
«. d. 



5J 



^ 



5i 



8 



Sash Frames and Squares. — Each. 



51. Frames, not exceeding 

24 super feet . 

52. For each additional coat, 

add 

53. If flatted, add 



8 


1 


1 
1 4 


4 
4i 


• • • 

• • • 


• • • 

• * • 



1 8 



Bunning "Work, fte. 
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Items. 

54. Large frames, exceeding 

24 super feet, and 
Venetian frames 

55, For each additional coat, 

add 

56, If flatted, add 

57, Squares, not exceeding 

2^ feet super each, 
per dozen 

58, For each additional coat, 

add 

59. If flatted, add 

60. Squares, exceeding 2^ 

feet super each, per 
dozen 

61. For each additional coat, 

add 
G2, If flatted, add 

63. Casement lights, each . 

64. For each additional coat, 

add 

65. If flatted, add 

66. Bars and scrapers, eocA . 

67. For each additional coat, 

add 

68. If flatted, add 

69. Chimney pieces, plain, 

each 

70. For each additional coat, 

add 

71. If flatted, add 

72. Chimney pieces, boxed, 

each 

73. For each additional coat, 

add 

74. If flatted, add . . 

75. Graining sash fmmes 

and squai'es, oak, 
wainscot, or maho- 
gany; frames, each; 
squares, joer dozen , 



Once. 
8. d. 



11 

6 
6f 



8 

4 

4i 



1 

o 

6 

4 

U 

li 

3J 

1 

H 

1 2 

6 

9 

1 8 

8 

1 1 



Twice. 
8, d. 



1 4 



1 



1 5 







1 3 



^^\ 



4i 



1 8 



2 4 



Three 
times. 

8, d. 



1 9 



1 4 



1 10 



7 



5J 



9 9 



3 



Four 
timea. 

8, d. 



2 2 



1 8 



2 3 



8^ 



6| 



2 8 



3 8 



\ 
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FaiiKte'g Work. 



Itemm, 

76. Ditto ditto, satin and 

rosewood, <kc. . 

77. Cleaning mahogany or 

wainscot squares and 
varnishing, per dozen 
78b Ditto, beads, per set 



Once. 
8. d. 

1 10 



2 4 
10 



Twice. 
8, d. 



Three 

times. 

8. d. 



Four 
times. 
8, d» 



Imitation Marbling, &c., done in best mcmner. 



Per foot super. 



"79. Oak or wainscot .... 

80. Mahogany, sycamore, and common 

maple ..... 

81. Satinwood 

82. Pollard oak, rosewood, bird's eye 

maple ..... 

83. Walnut, Amboyna, and yew . 

84. For carved work and enrichments, 

add to items 79 to 83, inclusive, 
one-fourth, respectively. 



Per Foot 

Super. 

8. d. 

2 

2\ 
3 

^ 

4 



Fmxnea, each, 
Sqrs. per doz. 
8. d. 

1 1 



1 3 
1 4 



1 7 
1 10 



«. d. 



85. Edges or mouldings cut in of same wood, per foot 

run . . . . . . . . 1| 

86. Cross bands, ditto, ditto 2i 

87. Black and single shadowed lines to form panels, 

ditto IJ 

88. Ditto, double shadows, ditto . . . . 2| 

89. Veined marble, with dead white ground, per foot 
super ........ 



90. Black and gold, dove, and Bardillo, ditto 

91. Venetian, French, Sienna, Brocatella, Devonshire, 

or Rouge Royal, ditto 

92. Verde Antique, Oriental, Jasper, <kc., ditto . 

93 . Blue and gold, or lapis lazuli .... 

94. Columns, add one-hcdf of above prices. 

95. Ditto, fluted, double them, 

96. For carved and enriched work in marbling, add 
one-fourth to above pricea. 



b\ 

8 

9 

1 



Writing, &c. 
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Varnishing. — Per yard mper. 



Items. 

97. Spirit varnish, each coat 

98. Best copal, once . 

99. Ditto, twice 

100. Ditto, three times 

101. Ditto, each coat extra . 

102. Ditto, on the real wood, add 

103. Old work cleaned and sized, 2>er 

foot super, 

104. Hand polishing, ditto . 

105. Ditto, columns, ditto . 

106. Ditto ditto, fluted, ditto 

107. French polishing 

108. Ditto, hand rails, per foot run 



Per Yard 

Super. 

8, d, 

5 

7 

11 

1 3 
4 
4 

8 

6 

1 
1 6 
6 
4 



Frames, each, 
Sqrs. per doa. 

8m d. 








4 
6 



9 



1 






3 
3 



10 



Writing. — Per inch run. 



Items. 

109. Plain letters 

110. Egyptian ditto 

111. Sunk ditto 

112. Bronze ditto with gilt 

edges 

113. Gold, plain 

114. Ditto, Egyptian 

115. Ditto, sunk 

116. Shading, add 

117. Double ditto, add 

118. If to imitate project- 

ing letters, add 

119. Writing on glass, plain, 

bumiBhed gold, with 
two shades 
Ditto, with three ditto 
Embossing and gUd- 
ing ornamental let- 
ters, with two shades 
For ancient letters, 
add one-half to pre- 
ceding items. 



120. 
121. 



122. 



3 ins. or 
less. 

8. d, 

oj 

Of 
1 


Height of 
From 3 
to 6 ins. 

8. d, 

Oi 

1 

li 


From 6 j 
to dins. 

8, d, 
1 

U 
U 


11 

n 

2^ 
2^ 
Oi 
0^ 










2 

2| 
3 

^ 

oi 


U 

2i 
3"^ 
3^ 
Oi 
1 


1 





^ 


•0 2 


3 
4J 






4 
6 


5 

7J 


5 





6i 


8 

1 

1 
I \ 



From9 
» 12 ins. 

8. d. 

u 
i| 

li 








2 

3 



3i 

4 

1 

li 

2i 



6 
9 



H 
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Plumber's Work. 



Gilding, inclvding preparing. 



Items. 










8, 


d. 


123. In oil goldi, per foot super ..... 


3 





124. In burnished gold, ditto 


« 


« 




4 





125. Mouldings, ^ inch, per foot run . 


• 


4 







2i 


126. Ditto f do. do. 


• 


• 







H 


127. Ditto 1 do. do. 


• 


• 







41 


128. Ditto, for each J in. beyond, add, ditto 







Oi 


129. Bronze mouldings not more than 2 ins. girt, per 






foot run ........ 





2 


DAY WORK. 


• 




130. Painter, j[>€r day of 10 ivorhng Iiours . 


6 


8 


131. Ditto, per Jiour .... 









8 


132. Gilder, per day . 










7 


6 


133. Ditto, per Jiour . 













9 


134. Tutty, per Ik . 













3 


135. Cement, ditto . 













6 


136. Colour, ditto 













6 


137. Pots, each . 













7 


138. Ditto, small each 













5 


139. Brushes, each 










3 





140. Tools, each 










1 


3 


141. Gold leaf, per book 










2 


3 


142. Parchment size, 2>^ lb. 


• fl 


4 









9 


143. Old gold size, ditto 










3 


mi 


For Notes and Memoranda, see 


. Appendix. 






PLUME 


tER'S \ 

A 


VOB 





1. Milled lead, per cwt, (in the sheet) 

2. Ditto, cut to dimensions, ditto 

3. Ditto, laid in gutters and on hips, ridges, and flats 

ditto ....... 

4. Ditto, in step and other flashings, ditto 

5. Pig lead, per cwt. ..... 

6. Window lead 

7. Old lead in exchange, allow .... 

(41bs. per. cwt. allowed for waste.) 

8. Solder, pe7^ ^6. ..... . 

P. Block tin, ditto 



30 





32 





34 





37 





25 





40 





8 








10 


1 


4 



Plumber's Work.— Lead. 
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Items. 

10. Drawn leiid pipe, ^ in., p^r foot 

11. Ditto, \ in. ditto 

12. Ditto, 1 do. ditto . 

13. Ditto, U do. ditto . 

14. Ditto, \\ do. ditto . 

15. Ditto, 2 do. ditto . 

16. Ditto, ^ do. ditto . 

17. Soldei*ed pipe, 1 in. ditto 

18. Ditto, 1^ do. ditto . 

19. Ditto, 2 do. ditto . 

20. Ditto, ^ do. ditto . 

Lead. 

21. Rain water pipes, 2 in. ditto 

22. Ditto, 2^ do. . 

23. Ditto, 3 do. ditto . 

24. Ditto, 3i do. ditto . 

25. Ditto, 4 do. ditto . 

26. Ditto, \\ do. ditto . 

27. Ditto, 5 do. ditto . 

28. Ditto, b\ do. ditto . 

29. Ditto, 6 do. ditto . 

30. Socket pipes for sinks, 1 \ in. ditto 

31. Ditto, 2 do. ditto . 

32. Ditto, 2^ do. ditto . 

33. Ditto, 3 do. ditto . 

34. Ditto, 3^ do. ditto . 

35. Ditto, 4 do. ditto . 

36. Joints made complete, \ in. each 

37. Ditto, i in. ditto . 

38. Ditto, 1 do. ditto . 

39. Ditto, U do. ditto . 

40. Ditto, \\ do. ditto . 

41. Ditto, 2 do. ditto . 

42. Ditto, 2J do. ditto . 

43. Ditto, socket, 3 do. ditto 

44. Ditto, ditto, 3^ do. ditto 

45. Ditto, ditto, 4 do. ditto 

46. Ditto, ditto, 4J do. ditto 

47. Ditto, ditto, 5 do. ditto 

48. Ditto, ditto, b\ do. ditto 

49. Ditto, ditto, 6 do. ditto 



Common. 
«. d» 

4 

6i 
9 
11 



1 
1 



3i 

8 



2 



1 
2 



3 
1 



2 10 

3 9 

6 lbs. 
to foot. 

1 7 

1 8| 

1 11 

2 U 
2 4 

2 7J- 

3 
3 5 
3 10 



1 
1 
2 
2 
2 
1 
2 
2 
3 
3 
4 
4 
2 
2 
3 
3 
4 
4 



9 
1 

O 

9 
6 

(5 

G 

8 

9 

G 

6 



Middling. 
8. d, 

5 
7h 

10| 

1 1 

1 6 

2 
2 5 



7 n>s. 

to foot. 

1 10 

2 
2 3 
2 6 

2 8i 

3 
3 6 

3 11 

4 4 




3 



\ 



strong. 
8. d. 

6 
8} 



1 
1 
1 
2 




3 
9 
4 



2 10 



8R«. 
to foot. 

2 1 

2 H 

2 7 

2 lOi 

3 1 
5 



3 
4 
4 
5 




6 




1 9 

2 2 
2 6 

2 11 

3 3 



\ ^^^ 
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Plumber's Work. 



Items. 

50. Regulating heads, e(ich 

51. Cistern heads, square, ditto . 

52. Ditto, moulded, capped, ditto 

53. Ditto, ornamented, blocked, ditto 

54. Hoppers, ditto 
5b. Traps, ditto 

56. Service box traps, ditto 

57. Safes for closets and traps, ditto 



8. 


d. 


10 


6 


11 





18 


9 


36 


6 


13 





19 





10 


6 



8 6 



Pumps, complete, each. 



58. Lead common pumps . 

59. Lead force pumps, fixed 

complete 

60. Patent brass barrel lift 

pumps on plank 

61. Hydraulic pumps, with 

lever, &c. 

62. Pumps for deep wells, 

exclusive of iron fit- 
tings 

63. Bucket and sucker, 

leathered 

64. Pump-rods for hydrau- 

lic pumps, in 10 feet 
lengths, with joints 
and braas couplings, 
d^t per foot run 



Q6, Collars and keys to old pump bucket 

66. Re-leathering valves 

67. Air traps, lead, with brass bell grates, ecich^ 2J 

68. Ditto ditto, each, 3 ins. 



2iin. 
8. d. 

32 


aixL 
8. d. 

47 


3Jin. 
8, d. 

57 


58 


82 





94 


62 


72 





84 


112 


138 





165 


72 


97 





112 


2 8 


3 




3 8 


• • • 


• • 


• 


• • • 



69. Ditto ditto, 

70. Ditto ditto, 

71. Ditto ditto, 

72. Ditto ditto, 
rS. Ditto ditto, 

74. Ditto ditto, 



>» 



w 



)> 



» 



79 



3Jdo. 

4 do. 
4ida 

5 do. 
5J do. 

e^ do. 



4 ill. 
8. d. 

67 



115 



98 



185 



140 



4 8 



1 1 



8. d. 



. 


6 


. 3 


3 


ins. . 1 


7 


. 2 


1 


. 2 


6 


. 3 


4 


. 4 


8 


. 5 


9 


. 6 
, 8 


9 




Items. 

75. 

76. 

77. 

78. 

79. 

80. 

81. 

82. 

83. 

84. 

85. 

86. 

87. 

88. 

89. 

90. 

91. 

92. 

93. 

94. 

95. 

96. 

97. 

98. 

99. 
100. 
101. 
102. 
103. 
104. 
105. 
106. 
107. 
108. 
109. 
110. 
111. 
112. 
113. 
114. 
115. 
116. 



Pumps, &o. 

Air traps, iron, with brass bell grates, each, 2 J ins. 



Ditto iron, 
Ditto ditto 
Ditto ditto 
Ditto ditto 
Ditto ditto 
Ditto ditto 
Ditto ditto 
Brass grates 
Ditto ditto 
Ditto ditto 
Ditto ditto 
Ditto ditto 
Ditto ditto 
Ditto ditto 
Ditto ditto 
Ditto ditto 
Ditto ditto 



» 



» 



>> 



j> 



)j 



» 



» 



)) 



>) 



>) 



» 



» 



» 



J) 



J) 



j> 



)) 



3 do. 
3Jdo. 

4 do. 
4^ do. 

5 do. 
5| do. 

6 do. 
lido. 

2 do. 
2Jdo. 

3 do. 
3Jdo. 

4 do. 
4ido. 

5 do. 
5J do, 

6 do. 



Brass washers and wastes or 
Ditto ditto, each, f in. 



plugs. 



Ditto ditto 
Ditto ditto 
Ditto ditto 
Ditto ditto 
Ditto ditto 
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)> 



>» 



» 



» 



1 do. 
lido. 
l|do. 

2 do. 

3 do. 



Long spindle or shoe valves, 
Ditto ditto, each, 2 ins. 
Ditto ditto „ 2J do. 
Ditto ditto „ 3 do. 
Short spindle valves, each, J 
Ditto ditto, each, 1 in. 



Ditto ditto 
Ditto ditto 
Ditto ditto 
Ditto ditto 
Ditto ditto 



» 



)> 



j> 



)) 



» 



Udo. 
lido. 

2 do. 
2^ do. 

3 do. 



Driving ferrules, each, ^ in. 
Ditto ditto, each, I do. 
Ditto ditto „ 1 do. 
Ditto ditto „ IJ do. 
Ditto ditto „ IJ do. 
Ditto ditto „ 2 do. 



each. 



in. 



each 



1^ ins. 



i in 



195 



1 


6 


2 


1 


2 


8 


3 


3 


4 





4 


9 


5 


6 





5 





6 





7 





8 


10 


1 


1 


1 


4 


1 


8 


2 





2 


4 


1 


4 


1 


8 


2 


8 


3 


8 


4 


6 


6 


9 


18 





5 


6 


7 


6 


11 


6 


16 


6 


1 


8 


2 


4 


3 


3 


4 


6 


7 





10 


6 


15 





1 





1 


6 


2 


6 


3 


3 


^t 


•^ 


,V1. '^ 



}f 
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Plnmber's Work. 



Items. 

117. 
118. 
119. 
120. 
121. 
122. 
123. 
124. 
125. 
126. 
127. 
128. 

129. 
130. 
131. 
132. 
133. 
134. 
135. 
136. 



Union joints for lead pipes, eachy i in. 



Ditto ditto 
Ditto ditto 
Ditto ditto 
Ditto ditto 
Ditto ditto 
Boiler screws 
Ditto.ditto 
Ditto ditto 
Ditto ditto 
Ditto ditto 






ido. 

1 do. 
Udo. 
l|do. 

2 do. 
i do. 
I do. 

1 do. 
Udo. 



j> 



li do. 
Screws with nuts and unions for stone or 

cisterns, each^ \ in. 
Ditto ditto „ -J do. 

Ditto ditto „ 1 do. 
Washer and waste, ditto ditto, eachy ^ in. 
Ditto ditto „ -J do. 
Ditto ditto „ 1 do. 
Spindle valves, ditto ditto, eachy | 
Ditto ditto „ -J do. 
Ditto ditto „ 1 do. 



>» 



in. 





s. d. 


. 1 7 




. 2 4 




. 3 10 




4 8 




. 6 3 




9 4 




. 1 4 




1 9 




. 2 8 




. 4 




. 5 4 


• slate 






' 3 6 




4 9 




. 6 3 




3 9 




. 5 6 




. 7 3 




. 4 




. 5 8 




. 7 6 



For Notes and Memoranda, ses Appendix. 



Plumber*! Work.— Cfoekf . 
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00 


OQ 
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o 
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Cooks.— loghtiiuig Condnetors, &o. 



Items. 

150. 

151. 

152. 

153. 

154. 

155. 

156. 

157. 

158. 

159. 

160. 

161. 

162. 

163. 

164. 

165. 

166. 

167. 

168. 



Ball, Bib, and Stop Cocks, <fec., &c. — Ea4:h, 

(Contirmed,) 



Gun metal sluice cocks, 1^ in. 

Ditto ditto, 2 ins. 

Ditto ditto, 2^ do. . 

Ditto ditto, 3 do. . 

Ditto ditto, 4 do. . 

Ditto ditto, 6 do. . 

Ditto ditto, 8 do. . 

Ditto ditto, 10 do. . 

Ditto ditto, 12 do. . 

Copper ball and rod for ^ in. cock 

Ditto ditto, f in. do. 

Ditto ditto, 1 in. do. 

Ditto ditto, 1 J in. do. 

Ditto ditto, li in. do. 

Pan closet with vakre 

Ditto, with ivory sunk handle and white basin 

Ditto, patent valve and apparatus, from 60s, to 

Patent sink traps (Lowe's) from 2s, 2d, to . 

Patent sewer traps, ditto, from 3«. 4:d, to . 



LIGHTNING CONDUCTORS. 

169. Patent galvanic band conductor, per foot, 9d, to 

170. Silver alloy reproducing points, each . , \ 

171. Glass insulator with attachments, each 

172. Steel magnetic insulating clips, ea^h . . 

173. Copper wire, a.t per 100 feet, 75s. to 



PLUMBER'S DAY WORK. 

174. Plumber, per da/y of 9 working hours 

175. Labourer, ditto ditto 

176. Leaded nails, each . 

177. Ditto, large, each 

178. Holdfasts and wallhooks, each 

179. Clout nails, per hundred , 
180, Solder, per Ih. , 

181. CoaJa, per cwt, . 



8, 


d. 


40 





50 





62 


6 


72 


6 


85 





125 





165 





205 





245 





2 


2 


2 


8 


4 


3 


8 





9 


6 


42 





50 





120 





3 


9 


42 





1 





15 








6 





2 


100 





7 





4 








u 





2 





2 





3| 





10 


2 
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TURRET CLOCKS. 

The following prices of Turret Clocks have been kindly fur- 
nished by Mr. J. Bailey, Albion Works, Salford, Manchester. 

Turret Clock, to go eight days, dead beat escapement, main- 
taining power, compensation inserted in pendulum to counteract 
the effects of temperature, set dial to move the hands, improved 
carriers so adapted that the clock can be taken in pieces without 
moving the frame work, dial movement, hands, one skeleton iron 
dial, weights, patent wire rope, hammers, <fec., for striking, made 
and finished in a superior and workmanlike manner. 

To strike the hours on one and the quarters on two hells, with 
brass wheels and steel pinions, the dial eight feet diameter, brass 
bushes, main wheels 24 inches diameter, ^260 ; same size with 
cast-iron wheels and bearings, .£200; with brass wheels and 
steel pinions, the dial six or eight feet diameter, brass bushes, 
main wheels 18 inches diameter, X200 ; same size with cast-iron 
wheels and bearings, ^120 ; with brass wheels and steel pinions, 
the dial four or six feet diameter, brass bushes, main wheels 
15 inches diameter, £160 ; same size with cast-iron wheels and 
bearings, £90. 

To Strike the Hours, with brass wheels and steel pinions, 
dial eight feet diameter, brass bushes, main wheels 24 inches 
diameter, £200 ; same size, iron wheels and bearings, £150 ; 
with brass wheels and steel pinions, dial six or eight feet 
diameter, brass bushes, main wheels 18 inches diameter, £170; 
same size, iron wheels and bearings, £120 ; with brass wheels 
and steel pinions, dial four or six feet diameter, brass bushes, 
main wheels 15 inches diameter, £120 ; same size, iron wheels 
and bearings, £^5, 

Turret Timepieces suitable for Railway Stations, Schools, 
Mills, &c., with brass wheels and steel pinions, dial eight feet 
diameter, brass bushes, main wheel 24 inches diameter, £100 ; 
same size, iron wheels and bearings, £70; with brass wheels and 
steel pinions, dial six or eight feet diameter, brass bushes, main 
wheel 18 inches diameter, £80 ; same size, iron wheels and 
bearings, £50 ; with brass wheels and steel pinions, dial four or 
six feet diameter, brass bushes, main wheel 15 inches diameter, 
£45 ; same size, in iron, £32 ; with brass wheels and steel 
pinions, dial four feet diameter, brass bushes, main wheel 12 
inches diameter, £35 ; same size, iron. ^h£^\& ^cA \»«ajrcQ!^i 
£25 ; smaller sizes varying in price from. £5 \.o £.*i^. 
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Smith and Fonnder's Work. 



SMITH AND FOUNDER'S WORK, &c. 

Exclusive of patterns, Jittings, and Jlxiiu/s, 

Items. 

1. Cast-iron in stanchions, standards, girders, and 

similar plain castings, per cwt. . 

2. Ditto, hollow columns, ditto 

3. Ditto, arched and trellis pattern girders, bearers, 

and beams, cast with openings or voids, and with 
or without fillets or margins round openings, do 

4. Ditto, in tank and plain covering plates, ditto 

5. Ditto, in sash weights, ditto .... 

6. Ditto, in palisade bars, &c., from ditto . 

7. Ditto, in balcony bars, <fec., from ditto . 

8. Ditto, in furnace bars, ditto .... 

9. Ditto, in lamp and gun posts, ditto 

10. Ditto, in floor plates, raised surface, from ditto 

11. Ditto, ditto, if perforated, from ditto . 

12. Ditto, in area gratings, ditto 

13. Ditto, in stable fittings, viz. : ramp rails, siUs, posts, 

mangers, racks, grates, and frames, ditto . 

14. Ditto, in roof-castings, viz.: rafters, struts, shoes, 

heads, couplings, louvre and ridge standards, 
capping, flashing plates, ridge plates, joints, and 
covers, braces, and union pieces 

15. Ditto, in conunon socket pipes, 2 and 2 J in. bore, 

ditto 

16. Ditto ditto, 3, 3 J, and 4 in., ditto 

17. Ditto ditto, 5 and 6 in., ditto 

18. Ditto ditto, 7, 8, and 9 in., ditto . 

19. Ditto ditto, 10, 11, and 12 in., ditto . 

20. Ditto ditto, 15 and 18 in., ditto . 

21. Ditto, in cantilevers, plain, from per cwt, 

22. Ditto ditto, moulded or ornamental, ditto 

23. Ditto, in air-traps, each, 3 in., 7d, ; 4 in.. Is, Id, ; 

5 in., 1«. 4d. ; 6 in.. Is. 8d. ; 7 in., 2s, 8d, ; 8 in., 
3«. 3d. ; 9 in., 6s, 

24. Ditto, in air-bricks, small size, each 

25. Ditto ditto, large size, ditto 

26. Ditto, in plain coping for 9 in. walls, per foot rmiy 

ditto 

^T, Ditto, moulded ditto ditto, irom .... 



8, d. 



. 10 





. 11 

I, 




1 

. 11 





. 10 


\) 


. 8 





. 11 





. 13 





. 10 




. 10 


6 


. 13 





. 16 





. 10 


:) 



i) 



14 



12 





11 


(i 


11 





10 


G 


10 





9 


9 


16 


#6 


18 


6 





G 


1 


2 


1 


4 


2 


3 



Cast Iron Pipei, Ontters, Ac. 
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:to, in 6oal plates, with hook, each, from 
ito, in-door scrapers, common dibber, each 
ito, in ditto, oval pans, each 
;to, in ditto, large, each 



8, d, 

3 

1 1 

2 3 

3 3 



r-lRON Pipes and Gutters, 

)es, 2^^ yard lineal^ diameter 

ito ditto, 1\ ins. 

ito ditto, 3 do. 

:to ditto, 3^ do. 

;to ditto, 4 do. 

:to ditto, ^i\ do. 

Xo ditto, 5 do. 

ito ditto, 5| do. 

ito ditto, 6 do. 

tters, ditto, 3 ditto. 

bto ditto, 3^ do. 

ito ditto, 4 do. 

bto ditto, 4^ do. 

ito ditto, 5 do. 

bto ditto, h\ do. 

bto ditto, 6 do. 

bto ditto, 6| do. 

tto ditto, 7 do. 

!ads, eocA, 2 ins. 

bto ditto, 2J do. 

bto ditto, 3 do. 

bto ditto, 3J do. 

bto ditto, 4 do. 

ito ditto, i\ do. 

tto ditto, 5 do. 

bto ditto, 5| do. 

tto ditto, 6 do. 

oes, eacA, 2 ins. 

bto ditto, 2| do. 

tto ditto, 3 do. 

tto ditto, 3^ do. 

tto ditto, 4 do. 

tto ditto, 4^ do. 

bto ditto, 5 do. 



&c. — Exchmve of fixing. 

Plain. Galyanised. 
s, d, 8. d. 

2 ins. . 1 1 17 

14 1 11 

17 2 3 

1 11 2 9 

2 3 3 3 

2 8 3 9 

3 3 4 4 

4 5 3 
4 10 6 4 
lOi 13 

1 6 

2 2^ 
2 
3 
3 

3 11 

4 6 



1 
1 2 

1 7 

1 11 

2 4 



2 
2 
3 
3 
3 
4 
4 



1 
1 
2 
2 
2 
3 



7 

o 



3 
8 
1 
4 

n 


4 



4 10 

5 6 



6 


3 
7 
1 



. \ 'il \^ \ ^ ^ 
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Smith and Founder's Work. 



Items. 

66. Ditto ditto, 5^ do. 

67. Ditto ditto, 6 do. 

68. Angle-gutters, ditto, 3 do. 

69. Ditto ditto, 3 J do. 

70. Ditto ditto, 4 do. 

71. Ditto ditto, 4 J do. 

72. Ditto ditto, 5 do. 

73. Ditto ditto, 5J do. 

74. Ditto ditto, 6 do. 

75. Ditto ditto, 6J do. 

76. Ditto ditto, 7 do. 

77. Paving channels, per yard, 3 ins. 

78. Ditto ditto, 3J do. . . 

79. Ditto ditto, 4 do. 

80. Ditto ditto, 4| do. 

81. Ditto ditto, 5 do. 

82. Nails for pipes, &c., as above, per dozen 

83. Brackets for gutters, <fec., ditto, each . 

84. Plain clips, ditto, each 

85. Lion clips, ditto, each 



Plain. 

A d. 

3 6 

4 4 
1 1 
1 4 
1 7 

1 11 

2 3 



8 
2 

9 



5 



2 
3 
3 
4 
4 4 

4 11 

5 8 

6 6 

7 6 



Galvanised 


«. 


d. 


4 


6 


5 


6 


1 


7 


1 


11 


2 


3 


2 


9 


3 


3 


3 


9 


4 


3 


4 


10 


5 


8 


5 


6 


6 


6 


7 


9 


9 





10 


6 


1 


6 





6 


. 


8 


. 


10 



Wrought and Malleable Ibon Work. 
Per pound, exclusive offiocing, 

86. Straps, ties, and plates in roofs and floors 

87. Ditto twisted or cranked . 

88. Pile shoes 

89. Stirrups, gibs, keys, and washers 

90. Screw bolts, nuts, and washers, less than 1 inch 

diameter 

91. Ditto ditto, less than \^ in. ditto 

92. Ditto ditto, ditto 2 in. ditto 

93. Ditto ditto, ditto 2 in. ditto or above 

94. Framed gratings, plain bars 

95. Cradling bars or rods, framed 

96. Ditto trussed with screwed ends, nuts, &c. 

97. Chain bars, keyed at ends . 

98. Ditto, screwed at ends 

99. Plain square balusters 
100. Drawn do,y with straps and holes countersunk^ &c. 






3 





^ 





3; 





4 





3| 





4 





4i 





5 





3i 





4 





5 





4 





4J 





4 





5 



8taU» ilttiiiffs. 
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Items. f. d. 

101. Hand rail and balusters, including fixing and lead 5^ 

102. 1^ inch rail fitted to mahogany hand-rail, per foot 

run . . . . . . . . . 10 

103. Ditto, when ramped and wreathed, ditto . .13 



St. Pancras Iron Work Company's SiAB^iE Fittings. 



104. Manger, rack, and water-trough, 

enamellar top plate, and brass 
plug and washer 

105. Manger and rack, with enamellar 

top plate ..... 

106. Manger, rack, and water-trough, 

with brass plug and washer 

107. Manger and rack ... * 

108. Cart-horse manger, rack, and water- 

trough, with brass plug and washer 

109. Cart-horse manger and rack . 

110. Manger, rack, and water-trough, for 

loose box, with enamellar top 
plate, and brass plug and washer 

111. Manger and rack for loose box, with 

enamellar top plate 

112. Manger, rack, and water-trough, 

for loose box, with brass plug 
and washer .... 

113. Manger and rack for loose box 

114. Manger, 3 feet long 

115. Comer manger, 2 feet 6 inches 

116. Ditto ditto, 3 feet 

117. Wrought comer rack . 

118. Vamell manger, for hay, corn, and 

water 

119. Wrought iron post, cast ramp, and 

wrought cill . . . . 

120. Cast iron post, ramp, and cill 

121. Ditto ditto ditto, for 1^ inch work. 

122. Wrought iron post, ventilating ramp, 

with patent bars, and wrought cill 



Plain. 
£ s. 



3 12 

3 7 

2 12 

2 7 

3 2 

2 17 

3 15 
3 3 



2 12 
2 5 
12 
9 
12 
Q 9 



2 3 

1 18 
1 13 



d. 

6 

6 

6 
6 

6 
6 

6 




6 

6 

6 





3 



6 





4 ^ ^ 



GalvaniBed 01' 
Snamelled. 
£ 8, d. 



4 10 
4 

3 10 

3 

4 12 

3 17 

4 13 
3 15 










6 
6 






3 10 
2 17 6 



4 7 6 



Omameutal. 
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Smith and Founder*! Work. 



Items. 

1 23. Cast iron post, ventilating ramp, and 

cm •••••• 

124. Wrought iron loose box posts 

125. Cast iron loose box posts 

126. Wrought grating and cill, for loose 

box posts, 'per foot run 

127. Cast grating and cills for loose box 

posts, ditto .... 

128. Wrought iron gutter and cap, 'per 

foot run ..... 

1 29. Angles and tees, each . 

130. Cast iron gutter and cap, per foot 

run ...... 

131. Angles and tees, each . 



1 32. Patent harness brackets for 

single harness, per set . 

133. Patent harness brackets for 

double harness, ditto 

134. Patent saddle brackets for 

gentlemen's saddles, do. 

135. Patent saddle brackets for 

ladies' saddles, do. 



Plain. 
£ 8. d, 

4 3 

2 
1 18 

8 9 



• 


• 1 


Plain. 
*. d. 


8 


8 


17 


4 


12 


9 


15 


9 






2 


6 





6 


6 





2 


G 





3 


6 



Ornamental. 

£ *. rf. 

4 18 

2 7 6 

2 7 G 

9 G 

9 G 



Galvanised. 
£ sti d, 

12 

1 4 

17 4 



Covered. 
£ 8. d. 

1 8 G 

2 17 
1 11 



19 10 1 15 6 



136. 



137. 
138. 
139. 
140. 
141. 
142. 
143. 
144. 
145. 



Iron Roofing — Fe^* square, fixed complete. 
See aUo Tupper k Carr's Price List for Corrugated Ircm. 

Circular corrugated, galvanised tinned iron 
roofs, with tie rods, 20 feet span and under. 
Iron, No. 24 gauge 

Ditto ditto. No. 22 gauge .... 

Ditto ditto. No. 20 do. .... 

Ditto ditto. No. 18 do. 

Ditto ditto. No. 16 do. 

Ditto ditto. No. 14 do. 

Plain wrought iron roofs .... 

Ditto, including duchess slating, complete 

Ditto, framed for skylights .... 

Ditto ditto, including skylights and duchess 
slating, complete 



3 5 

3 11 

4 

4 15 

5 12 

6 12 

5 1-5 

7 10 

6 

8 



Iron Boofing and Sundrief . 
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Furnace work, per lh,y namely, cast-iron frame, 
recessed, with fitted doors, for coppers, hot-house 
stoves, &C. 

Ditto, for small stoves and furnaces . 

Wrought-iron frames and doors for ditto 

Small plain cast-iron furnace bars 

Feather-edge ditto ditto 

Wrought-iron plain furnace bars 

Ditto, feather-edge, ditto ditto . 

Doors with frames for ash-pits. No. 1, each 

Ditto ditto. No. 2, do. ... 

Ditto ditto. No. 3, do. ... 

Ditto ditto. No. 4, do. . . . 

Ditto ditto, extra strong, No. 1, do. 

Ditto ditto. No. 2, do. . . . 

Ditto ditto. No. 3, do. . . . 

Ditto ditto. No. 4, do. . . . 

Soot doors, No. 1, do. 

Ditto, No. 2, do 

Ditto, No. 3, do 

Ditto, No. 4, do. 

Stove bottoms and backs, per IK 







IS. £ 8. 

I. Wrought-iron roofs, framed for louvres and 

skylights . . . . . . . G 5 

. Ditto, including skylights and duchess slating, 

complete 8 10 

1. Cast-iron columns and girders for supporting 
roof, fixed complete, including gutters and 
rain-water pipes ; columns 20 feet apart and 
14 feet high, per foot run, measured on each 
eave from 14«. to 10 







s. d. 








H 
6 





U 





2 





H 



2 


? 


2 


10 


3 


6 


4 


3 


4 


9 


5 


6 


6 


6 


8 





2 


9 


3 


6 


4 


5 


5 


6 



2J 



Sundries. 

. Cast-iron tanks, cisterns, <S^., fixed complete, in- 
cluding stay rods, bolts, nuts, cement, <S50., per 
cwt 17 

. Wrought-iron lamp irons, with braces and straps, 
per IJb, , . . . . . . .0 

. Ditto ditto, framed, do 



2i 
3i 



i08 



Smith and Fonnder*« Work. 



Items. 



228. 



229. 



230. 



Wire 
Gkiuge. 

No. 

22^ 



24 



26 



Sizes of 
Sheets. 

Doubles. 



G ft. by 
2 ft. to 
7 ft. by 
2 ft. 6 in. 



Weight per 
sq. of 100 feet 
super, about. 


Sq.ft. 

per ton, 

about. 


Piice 
per 
ton. 


Extra per ton. 


Cwt. qrs. lbs. 

r 1 2 7 


1550 


31 


If in sheets of 
extra size, 1/. 


1 24 


1880 


33 


per ton. 
Best quality, 
11. 10«. pei' 
ton. 


1 6 


2170 


35 


Best charcoal 
do. 6/. pei\ 
ton. 



231. Tie and king rods for curved roofs, up to about 30 feet 

span, from 20«. to 30«. per set. 

232. Bivets and burrs, 56«. per cwt. 

233. Slating nails, 38«. 6d. to 50«. ditto. 

234. Bidge capping, lOd. per foot. 

235. Boll capping, M. ditto. 

236. Plain sheets, not corrugated, 21. per ton less than corru- 

gated sheets. 



237. Ungalvanised corrugated sheets, to 20 gauge 

238. Ditto ditto, 22 gauge and 24 gauge 

239. Painted corrugated sheets, 20 do. . 

240. Ditto ditto, 22 gauge and 24 do. . 

241. Painted ridge capping, per foot 



£ 8. d. 

13 

14 10 

14 

15 10 
8 



Iron Guttering. — Fer yard. 

3 in. 3^ in. 4 in. 4^ in. 5 in. 6 in. 

8. d. 8. d. 8. d, 8, d. 8. d. 8. d. 
2i2. Wrought iron 

(half round) .090 11 111 4 1722 

243. O.G.&moulded 1 4 ... 1 10 ... 2 4 2 10 



244. Elbows (half round) each 

246. Ditto, 0. G. do. 

246. Outlets (half round) do. 

^47. Ditto, 0. G. do. 



8. 


d. 




8. 


d. 


. from 1 


6 


to 


3 


8 


. „ 2 





99 


3 


4 


. „ 1 


7 


9t 


3 


4 


. ,. 2 





»» 


3 


4 



Guttering, &c. 
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Eain- WATER Pipe. — Fer yard. 



248. Wrought 



2 in. 
s, d. 



ma. 

8, d. 



Sin. 
8, d. 



3 J in. 
8. d. 



4 in. 6 in. 

8, d» 8. d. 



iron .12 14 17 111 23 29 



Rain-water Heads. — Each. 



2 in. 
8. d. 

249. Wrought iron . 2 

250. 0. G. & moulded 


2Jin. 
8, d. 

2 6 


Sin. 
8. d, 

2 9 


3Jin. 
8. d. 

3 3 


4 in. 
8, d, 

3 6 


(wrought iron) 2 4 


2 9 


3 


3 6 


4 



SMITH'S DAY WORK PRICES. 



251. Smith, per day of 10 working hours 

252. Ditto, per hour . 

253. Labourer, per day 

254. Ditto, per hour . 

255. Bar iron, per lb, 
2oQ, Round iron, per lb, 

257. Plate and hoop iron, per Uk 

258. Steel, jc)«r Z6. 

259. Iron wire, per lb, 

260. Binding wire, per lb, , 

261. Copper wire, per lb, , 
2^2, Oil, per pint 

263. Old wrought iron in exchange, per cwt 

264. Ditto, cast ditto, per cwt, . 



8. 


d. 


6 


8 





8 


4 


2 





5 





U 





1* 





2 





9 





9 


1 


I 


1 


8 


1 


3 


3 


6 


1 


9 



For Notes and Memoranda, see Appendix. 
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Bell4umger'« Work. 



BELL-HANGER'S WORK. 



Items. 

1. BeU-hanger, per day of 10 working hours 

2. Ditto, per hour ...... 

3. Assistant, per day ...... 

4. Ditto, per hour ...... 

5. Pulls of bells hung complete, with copper wire, 

6. 14 oz. bell, with steel spring and brass T plate, 

spring carriage . 

7. Surbase bell levers 

8. Dado ditto . 

9. Flat or end purchase cranks 

10. T plate-leader cranks, single 

11. Ditto ditto double 

12. Ditto ditto treble 

13. Ditto ditto quadruple 

14. Pillar and half-mortice cranks, single 

15. Ditto ditto double . 

16. Ditto ditto treble . 

17. Ditto ditto quadruple 

18. Mat mortice cranks, single . 

19. Ditto ditto double . 

20. Ditto ditto treble . 

21. Ditto ditto quadruple 

22. Return end mortice cranks, single 

23. Ditto ditto double 

24. Two-crank reverse mortice cranks 

25. Ext^nal k internal angle mortice cranks, 
2^. Ditto ditto double . 

27. Angle mortice and pillar 

28. Eose purchase cranks . 

29. Reverse ditto 

30. Strong box rose purchase cranks 

31. Reverse ditto 

32. Flat quadrant mortice cranks, single 

33. Ditto ditto double . 

34. Return end mortice cranks, single . 

35. Ditto ditto double 

36. Flat mounted wheel and chain 
37. Mortice ditto 



^ngle 



each 
back 

do. 

da 

do. 

do. 

do. 

do. 

do. 

do. 

do. 

do. 

do. 

do. 

do. 

do. 

da 

da 

do. 

<do. 

do. 

do. 

do. 

do. 

'do. 

do. 

do. 

do. 

do. 

do. 

do. 

do. 

do. 

do. 



s. d, 

7 

9 

4 6 

6 

19 6 



4 
4 



1 
1 
1 
1 
1 
1 



6 

8 



6 6 
5 
9 




5 
9 

5 
9 



2 2 
1 3 
1 6 

1 10 

2 3 
1 5 
1 9 
2 
1 
2 
2 
1 
2 
2 
3 
1 
2 



2 
7 
2 
9 
6 
1 
9 
2 
9 
3 



1 10 

2 4 
1 
1 



Electrical Bells^ &c. 
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Items. 

38. Pillar wheel and chain, single, eacJb 

39. Ditto ditto double, each 

40. 10-inch T plate for outside work, each 

41. Pillar cranks, each . . . 

42. Flat mortice, each 

43. Copper wire, per lb, 

44. Copper tubing, per foot 

45. Counter-sunk brass-headed nails, per dozen 

46. Lath screws, per dozen . 

47. Check springs, each 

48. Tin staples, per dozen . 

49. Best strike bells, each . 

50. Pendulums with springs, each 

51. Bone bell-pulls, ea^ch 

52. Crank roses, each 





8. d. 


. 1 




1 9 




1 6 




. 1 10 




. 2 




. 1 7 




6 




6 




6 




li 




li 




. 6 6 




. 11 




. 1 1 




. 4^ 



ELECTRICAL BELLS AND APPARATUS FOR DOMESTIC 

USE, &c. 

£> 8. d, 

1. Trembling bell, in mahogany or o»k case, com- 

plete, No. 1, each 

2. Ditto ditto ditto, No. 2, each 

3. Ditto ditto ditto. No. 3, each 

4. Ditto ditto ditto, No. 4, each 

5. Ditto ditto ditto. No. 5, eadi 

6. Ditto ditto ditto, with two bells, each 

7. Indicator-boxes of polished mahogany and ebony 

fronts, containing six indicators or less, at per 
indicator ....... 

8. Ditto, if containing above six, each extra . 

9. Indicator-boxes, on the repeating system, in ad- 

dition to the price as above, each indicator extra 

10. Call buttcMis for fixing in the different apart- 

ments made of woods of all descriptions, each 

11. Ditto ditto, in porcelaine, each, from 3«. to 

12. Ditto ditto, with gold lines, each 

13. Ditto ditto, ivory, each, from C^. to . 

14. Ditto ditto, lever pulls to use with a cord, each . 

15. Ditto ditto, pear shaped in various woods for 

attaching to a flexible electric wire, may be 
placed upon a table or otherwise, each . 



15 

18 

1 2 

1 7 

2 
2 10 
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Electrical Bells, &c. 



Items. 

16. Ditto ditto, ivory, each ..... 

17. Silk-covered cord, with two electric wires for the 

above, per yard ...... 

18. Communicator, containing five buttons, to ring 

to as many rooms (portable), and may be 
placed upon a table, or suspended from ceiling. 
Patented in France and Great Britain, each . 

19. For each button above five, extra, eax^h 

20. Silk cord for the above, ^:)er yardy for each wire 

contained, ea/^h ...... 

21. Patent electric indicating button, with indicating 

needle, showing that the bell is ringing and 
maintaining the current imtil arrested at the 
bell, made in all kinds of wood cases. Pa- 
tented in France and Great Britain, each 

22. Ditto ditto, in ivory, each .... 

23. Ditto ditto, double cmTcnt system, for the re- 

peating indicator boxes, extra, each 

24. Out-door circular bell-pull, for entrance, halls, 

park-gates, &c., from 2^ in. to 5\ in. in 
diameter, extra, from 75. to . 

25. Ditto ditto, square, mounted on marble plinth, 

small, each ....... 

26. Ditto ditto, large, each 

27. Electric apparatus for opening entrance doors 

from any distance, each .... 

28. Locks for ditto, ea^h, from 7s. 6d to 

29. Springs for doors, each ..... 



£ «. d. 
11 

3 



2 
4 

1 6 



12 

1 10 

10 



11 



2 








2 


15 





2 


15 





1 











6 






Battebies. 

30. Improved DanieU Battery, with reservoir for 

maintaining a continuous current for a long 
period without requiring attention, per cell . 

31. Ditto ditto, charged with sulphate of copper, 

per cell ..... 

32. Ordinary Daniell Battery, per cell 

33. Marie Davy Battery, not charged, per cell 

34. Sulphate of mercury for ditto, per Ih. 

35. Sulphate of copper, per lb. 



3 








4 
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6 
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WlBES. 

Items. 9. d. 

36. Copper- wire covered with an insulating material 

and two coats of cotton, any colour, per yard . 1 

37. Cable composed of any number of wires as above, 

each wire, per yard . . . . . .01 

38. Copper-wire covered with silk, any colour, per 

yard 2 

39. Isolators, in bone, for fixing the wires, different 

colours, per dozen . . . . . .16 

40. Copper-wire coated witli gutta-percha, for out-door 

work, damp places, &c., per yard^ from l^d to . 3 



ZINC-WORKER'S PRICES. 

1. Belgian roU zinc, laid with fine rolls, complete, 

per foot super, gauge No. 10, or 14 oz. per foot 

2. Ditto ditto, No. 11, or 16 oz. per foot . 

3. Ditto ditto. No. 12, or 18 oz. ditto . 

4. Ditto ditto, No. 13, or 21 oz. ditto 

5. Ditto ditto. No. 14, or 24 oz. ditto 

6. Ditto ditto. No. 15, or 27 oz. ditto 

7. Ditto ditto, No. 16, or 30 oz. ditto . 

8. Ditto, if corrugated, add to items 1 to 6 

9. Ditto, in gutters, add to items 1 to 6 . 

10. Ditto, in verandahs, &c., add to items 1 to 6 

11. Ditto, for iron stays and ties, &c., add . 

12. Perforated plates for safes, &c., per foot super 

13. Ditto, fitted, ditto .... 

14. Fan and skylights, ditto, from 2s, to 

15. Ditto, for hip baths, zjdA per foot run, from Is. to 

16. Ditto, ventilators, extra, each, from 15^. to 

17. Trap and hopper for water-closet, each, from 9s. to 

18. Zinc- worker, per day . . . . 

19. Labourer, ditto . • . 

20. Fine solder, per lb 

21. BeU-tubing, rolls, and caps, for verandahs, <fec., do. 

22. Zinc nails for slating, ditto . 

23. Zinc tacks, ditto 
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218 Gasfttter'ff Work. 

Items. s. d. 

76. Plain bracket, single jointed, 12 ins. long, -^-in. tube 

each 4 6 

77. Do. do. do. «-in., do. G 

78. Do. do. do. J-in., do. 8 

79. Do. double jointed, 24 ins. long, -J-in. x t^'^^-j ^^- '' ^ 

80. Do. do. do. l-in. x i-in., do. 9 

81. Do. do. do. f-in. XF-in., do. 11 

82. Do. treble jointed, 24 to 30 ins., |-in. x i-in. x V^-in. 

do. 10 6 

83. Do. do. 36 ins., J-in.x|-iii. x^-in., do. 13 6 

84. Extra, per inch in length, on items 76, 77, 79, 80, 

and 82 1 

85. Do. do. on items 78, 81, and 83 l\ 

86. Cork slide, 1 -light pendant, swing joint, 3 ft. long. 

f tube each 7 6 

87. Do. do. do. do. 

I tube . . . . . . . do. 9 

88. Do. 2-Hght do. stiff joint, do. do. 14 

89. Do. do. swing do. do. do. 15 



90. Pillar, f tube 



91. 


Do. 


4 


92. 


Do. 


i 


93. 


Do. 


l-in. 


94. 


Do. 


H. 


95. 


Do. 


H 


96. 


Do. 


2. . 





18 ins. 


24 ins. 




long. 


long. 




8, d. 


8, d. 


. each 


4 


4 6 


. do. 


6 


6 9 


. do. 


6 6 


7 


. do. 


7 6 


• 8 


. do. 


11 


12 6 


. do. 


13 


'14 6 


. do. 


23 


25 



30 ins. 
long. 

8, d. 



5 

7 
7 
9 




6 
6 




14 
16 
27 



97. Plain pendants, with hydraulic joints, each from Ids. to 40«. 

N.B. The above fittings are of the simplest di^ffacter. Orna- 
mental patterns according to Talue. Glasses and btemers 
charged extra. 



98. Common stem burners, No. 1, S or 6 jets, per dozi 19 

99. Do. 4, 10 or 12 „ do. S* 
200. Do, 6,15 .. do. 34 



^^ 



YittiAgBf Ae. 
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terns. ■ 

01. Common Argand spout burners, No. 1, 3 or 6 jets 

per do2, 

02. Do. 4, 10 or 12 jets, do. 

03. Do. 6, 15 „ do. 

04. Moon-holders, extra ..... do. 

05. Crutch socket, with union jet, f in. . . do. 

06. Do. with bat's-wing, -f in. . . do. 

07. Elbow socket, with union jet or batVwing, i in., do. 

08. Patent Albert burners, with chimney holders, f in., 

do. 

09. Do. do. do. 1 in., do. 

10. Do. do. do. IJ in., do. 



$. d, 

21 

24 

26 

4 



3 

4 
4 



11. Part and all ground jet moons 

12. Do. do,* melon do. 

13. Fine striped jet moons 

14. Broad do. do. 

15. Fine striped melon do. 

16. Broad do. do. 

17. Richly cut or engraven melon 

18. Common Argand chimneys . 



19. Brass-cased tubing, lacquered, per foot, f in. 

20. Do. do. do. J in. 

21. Do. do. do. 

22. Do. do. do. 

23. Do. do. do. 

24. Do. do. do. 

25. Burnished and lacquered or bronzed brass tubing, 

per foot, i in. 

26. Do. do. do. 

27. Do. do. do. 

28. Do. do. do. 

29. Do. do. do. 

30. Do. do. do. 

31. Do. do. do. 

32. Do. do. do. 

33. Do. do. do. 

34. Tin pipe, best quality, per lb, 

35. Composition do. do. do. 

36. Copper tube do. do. 

37. Brass do do. do. 



Im. 
i in. 
•Jin. 
1 in. 



I in. 
I in. 
I in. 
I in. 

1 in. 
Urn. 
l|in. 

2 in. 



6 





18 
20 
32 



per doz, 7 6 

. do. 9 6 

. do. 12 

. do. 14 

. do. 15 

. do. 16 6 

. do. 24 

do. 4:8. 6(f. to 8 



6 

7 

8i 

11 

1 1 

1 ^ 

6 
8 
9 

11 

1 2^ 

1 10 

2 
2 6 

1 10 

4 

1 ^ 
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Oasfitter's Work. 



Items. 

138. Gasfitter, per day o/* 10 hours 

139. Do. per hour 



8. d, 

7 6 
9 



Castings, per ton. 
Average Weight of Cast Iron Gas Pipes, per yard. 

Ilia. 2 m. 2} in. Sin. 4 in. 5 in. 6 in. 7 in. Sin. 9 in. 10 in. 12 in. 

16 21 28 33 51 70 89 107 126 149 177 208 lbs. 



N.B. The following are the prices at the foundry, carriage to be 

charged extra. 



l|-in. and 2-in. socket- 
pipes 

2J-in. and 3-in. do. 

4-in. and 5-in. do. 

6-in. and upwards 

Betorts, 1st fusion, hot 
blast 

Do., 2nd do., cold do. . 

Tank plates, -|-in. thick 
and above 



London. 
£ 8. d. 


Glasgow. 
£ 8. d. 


New- 
castle. 

£ 8, d. 


Wales. 
£ 8, d. 


Yorksh^ 
Derbysh., 
and Staf- 
fordshire. 
£ 8, d. 


7 14 6 12 


6 17 6 


7 3 


7 8 6 


7 3 0610 


Q ^ % 


6 12 


6 17 6 


6 12 0'5 10 

1 


5 15 6 


6 10 


6 6 (} 


Q % Q5 ^ Q 


5 10 


5 15 6 


6 10 


6 1 04 19 


5 4 6 


5 10 


5 15 6 


7 3 05 15 6 


6 1 


6 12 


6 17 6 


6 12 


5 10 


5 15 6 


6 10 


6 1 



Fire-Clay Ketorts. 
Ordinary D pattern, per foot run . 



. 5$, 6d, to 7«. 6d, 



English pig lead, per ton 
Best white lead, per civt. 
Do. red do. do. . 
Tarred rope yam, do. . 



£ 8. d. 

25 

1 18 6 

1 16 

1 6 
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PAPER-HANGER'S PRICES. 

At per Piece, 
Items. 8, d. 

1. Cutting down joints of old paper, stripping the 

edges, pumicing and sizing the walls . . .06 

2. Pumicing, stopping, and clearcoaling in acid to kill 

paint . . . • . . . .12 

3. Clearcoaling on old paper or walls . . . .09 

4. Taking down old canvas, ripping out the tacks, and 

properly scraping the battens or wainscoting . 1 1 

5. Re-straining old canvas, sizing down the edges, and 

slipping over tacks with brown paper . .20 

6. Strong new canvas of the best quality, including 

sewing, straining, sizing down the edges, and 
slipping over tacks with brown paper . . .69 

7. Best elephant hning paper and hanging . . .111 

8. Pumicing lining to receive satin papers . . .04 

9. Best elephant paper and hanging on ceiling or walls, 

and pumicing for distemper or paint . . .26 

10. Papers on body groimd, the pattern 

of one colour set, trail, or small 
and large damask, including sizing 
walls and hanging, cut close or for 
border from 3 4 to 4 6 

11. Ditto ditto, of two colours, &c., ditto 

ditto „ 3 10 „ 5 

12. Ditto ditto, of three colours, whether 

self, party, &c., ditto ditto . . „ 4 6 „ 6 

13. Ditto ditto, of four colours, &c., ditto 

ditto „ 5 „ 6 3 

14. Papers on satin grounds, the pattern 

of one colour set, trail, or small 
and large damask, including sizing 
walls and hanging, cut close or for 
border ....... 

15. Ditto ditto, of two colours, <fea, ditto . „ 

16. Ditto ditto, of three colours, whether 

self, party, &c., ditto ditto . . ,^ 

17. Ditto ditto, of four colours, &c., ditto . 
IS, Add, if watered or emboBsed grounds . 

19, Ditto, crimson grounds • 






5 


6 


» 


6 


9 


6 





5> 


7 





S 


<5. 


^'^ 


^ 


^ 


\ 


V^ , 


.. ^ ^ 


{ 


^ 


^ 


^> 


^ ^ 




^ 


% . 


»•» 



» 



99 



99 



222 Paper-haiBging. 

Items. 

20. Satin papers, the pattern of five 

colours, set, trail, or small damask 
including sizing wails and hanging 
cut close or for border . . . from 

21. Crimson flock, ditto . 

22. Satin and gold 

23. Kich flock on gold ground 

24. Granite papei-s, red, grey, or any 

other ordinary colours, plain or 
lined out to form blocks, including 
sizing walls and hanging horizon- 
tally, cut close . . . . „ 

25. Ditto ditto ditto, and hanging in sepa- 

rate blocks with joint lines on 
edges, cut close . . . . „ 

26. Best granite papers, red, grey, or any 

other ordinary colours, froisted, in- 
cluding sizing walls and hanging in 
separate blocks with joint lines on 
edges, cut close . . . . „ 

27. Papers in imitation of wainscot, m- 

cluding sizing walls and hanging, 
cut close or for border . 

28. Ditto ditto, glazed or overgrained, in- 

cluding sizing walls and hanging, 
cut close or for borders 

29. Ditto of marble, with lines to form 

slabs on the piece, including sizing 
walls and hanging horizontally, cut 
Ltiose ...... 

30. Ditto ditto, superior, including sizing 

walls and hanging in separate 
slabs, joint lines on edge, cut close „ 

Fer dozen ya^^ds, 

31. Imitation mouldings, cords, gymps, 

fillets, and flower borders on body 
groimds, made in colours to har- 
monize with the paAtems of papers 
and hanging (14 oveTft Yad^J&w^'^ . >, 
32. Ditto ditto, flock for ftatva TgiMpet^ wA 
lianging (14 overs iucVuawe^ 



8, d. 



j> 



99 



99 



% 

13 

18 
26 



8. d. 



9 to 
„ 

0„ 



12 

18 

24 

40 



a 



3 6 



w 



w 



4 



2 6 



3 6 



» 



» 



» 



j» 



4 9 



99 



\ % 



"»> 



>> 



^ ^ 



5 



5 6 



6 



4 



5 6 



3 a „ 5 3 



2 9 



ys 



FaperJMnger's Frioes. 
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5. d. 



3 to 
6 „ 



Per piece. 
Items. 

33. Common or body ground papers 

cleaned, repaired, edges and rents 
pasted down, &c. . , . from 1 

34. Satin papers cleaned, repaired, edges 

and rents pasted down, &c. . . „ 1 

35. Gold, flv>ck, or flock and gold papers 

cleaned, repaired, edges and rents 
pasted down, &c. . . . „ 1 

36. Twice securing with parchment size, and once var- 

nishing with the best copal on granite, marble, 
or other papers, per yard supei' 

37. Cleaning, sizing, and revamishing granite, marble, 

or other papers, ditto 

38. Add, if twice varnished, ditto . . . . 



9 



» 



8, d, 

2 

2 G 

3 

8 

10 

5 



Black Stained Moxtldings. 

39. j^inch mitred and fixed complete, inclnding needle 

points, &o., per yard rum 

40. -f-inch ditto, ditto, ditto 

41. J-inch ditto, ditto, ditto 

42. -f-inch ditto, ditto, ditto 

43. Inch ditto, ditto, ditto 

44. li-inch dittc^ ditto, ditto 

45. ll-inch ditto, ditto, ditto 

46. ll-inch ditto, ditto, ditto 

47. 2-inch ditto, ditto, ditto 

48. Old black mouldings taken down, cleaned, and re- 

fixed, including needle points, &c., from ^ in. to 
2 ins., ditto 






*J 





6 





H 





6 





H 





T: 





8- 





9Jt 



lo; 



DiSTBMPBBING. 

49. White twice done on papered ceiUngs, per yard 

super . . B . . . . . 

50. Ditto, to plain mouldings above 12 ins. ^rt^ d\l\A , % 

51. Ditto, to plain mouldings undeic \^ \na. ^ga\., i^^ 

foot super 

S2, Ditto, to carved mouldings, ditto . . • • 



5 



224 Paper-hanging^. 

Items. 9, d. 

53. Add, if finished cream, buflf, or fawn tints, including 

cornices, plain and enriched mouldings, per yard 

super . . . . . . . . Oi 

54. Ditto, French white, fine blue, peach blossom, lilac, 

lavender, green, &c., ditto . . . . IJ 
65. Ditto, full rich ultramarine blue, crimson, or 

scarlet, ditto . 5 



DAY WORK. 

6^. Paper-hanger, per day o/" 10 ivorJdng Jiours 

57. Ditto, per hour . 

58. Paste, per quartern 

59. Double size, per IK 

60. Parchment or patent size, ditto 

61. Mixed distemper colours, ditto 
Q2, Best washed whiting, ditto . 

63. Stainers, ditto 

64. Best strong canvas, per yard super 

65. Elephant lining paper, per 2^iece 

66. Flemish tin tacks, per thousand 

67. French ditto, ditto 



6 


8 





8 


1 


2 





2 





5 





6 





2 


1 


10 





10 


1 


2 


1 


6 


1 


8 



For Notes and Memoranda, see Appendix. 



PAVING, ASPHALTING, <fec. 

1. Digging and throwing out common soils for con- 

crete or paving, per cubic yard 

2. Add for filling and carting away .... 

3. Taking up old 5 in. paving and levelling ground, 

per yard super ...... 

4. Ditto, 7, 8, and 9 ins. do 

£f. Add for stacking, to item 3 

6. Ditto for ditto, to item 4 






6 


2 








2 





3 





Oi 





1 



Faviour's Work. 
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Paving. — Laid on Screened Gravel, including t1iefoi*ming 

of the Ground, 



Items. 



7. Taking up and relaying paving 
with gravel, per yard super . 



8. Aberdeen new granite, 

laid in parallel 
courses, no course to 
exceed 5 ins. in width 
on the face, per yard 
super 

9. Ditto, courses, 3 ins. 

ditto 



5 inch. 
$, d. 



9 4 
14 



Pebble. 
8, d. 

9 

7 inch. 
8. d. 



11 6 
16 



5 inch 
Granite. 

8, d. 



1 

8 inch. 
8, d. 



12 6 
18 



7, 8, and 
9 inch 

Granite. 

8, d. 



1 2 

9 inch. 
8. d. 



13 6 
20 



10- Grouting and forming foundation for paving, with 
six parts of screened ballast and one of stone or 
Dorking lime properly mixed, per cubic yard . 6 3 

11* Grouting to granite paving, with lime and sand, per 

yard super , . . . . , .06 

12. Granite (broken) through IJ in. sieve, per cubic 

yard , . . . . . . . 16 6 

13. Aberdeen granite curb, 12 by 6 ins., laid complete, 

per foot run . . . . . . . 1 10 

14. Ditto, 12 by 8 ins., ditto ditto . . . .22 

15. Granite channel course, 7 by 5 ins., dressed in joints 

and face, ditto . 13 



DAY WORK. 

16. Paviour, per day 5 6 

j 17. Labourer, ditto 3 9 

[ 18. Navigator, ditto 4 

j 19. Ditto, working in water, ditto . . . .46 

i. 20. Pebbles, per ton . . . . . . .14 

21. Aberdeen granite, ditto . . . . . , 'L^ ^ 

22. Purbeck squares, ditto . . . . • . "^ ^ 
£J. Chyy per cubic yard ....** 



fc^ ^ 
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Favionr's Worki &c. 



10 vxyrJdng 



Items. 

24. Gravel, or ballast, unscreened, j)€r yard 

25. Ditto ditto, coarse screened, per yai^d 
2^, Ditto ditto, fine screened, or sand . 

27. Red pit gravel, per cubic yard 

28. One horse, cart, and carter, per day of 

hours ..... 

29. Two horses, cait, and carter, ditto . 

30. Three horses, cart, or waggon, and carter, 

31. Standing cart, or waggon, ditto 

32. One horse, spring-van, and carter . 

33. Two horses, spring-van, and carter . 

34. Removing rubbish, including filling, per cubic yard , 

35. Soil got out, and carted away, including allowances 

to men, per ton ....... 

36. Birch brooms, ea<:h ...... 

37. Rubbish baskets, ditto 



s, d. 



ditto 



4 


9 


6 


3 


5 


3 


9 


6 


11 


6 


18 





24 


6 


2 





13 


6 


20 





2 


9 


16 








9 


1 


9 



SEYSSEL AS1^RALTE,—Glaridge's Patent. 
Fan. Pavement and Floobing — wi tlie level of ground. 



QyANTlTY. 

38. 5000 and upwards, rate 

per foot 

39. 3000andundero000,do. 

40. 1000 „ 3000, do. 

41. 3Q0 „ 1000, do. 



Thickness. 



For Roofing, <fec. 

42. 5000 and upwards, do. '. 

43. 3000andunder5000,do. 

44. 1000 „ 3000, do. 

45. 300 „ 1000, do. 



j> 



\ inch. 
.5. d. 


i inch. 
s, d. 


s. d. 


G^ 
Gi 

g| 

7| 


7i 
7i 
8J 
81- 


Si 
Si 
9i 
10 


8 
8i 
8\ 


9i 
9| 
9* 


10|. 
lOf 
11 


9'" 


10 


Hi 



1 incL 
8, d. 

11 

1 
1 1 
1 li 



1 1 

1 2 

1 3 

1 4 



46. Items 42 to 45 include hoisting, &c., to 30 feet 
height. If above 30 and not exceeding 50 feet, 

add for each super foot Oi 

4T, Ditto ditto, above 50 axvd xio\, exc^^toi^'lVi ^^\. , ^ ^\ 



Aspbalte dud Lava. 
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f roof exceeds in steepness, a fall of one in eight, 

the rate of i in. is charged for ^ in. 
Ditto ditto, i do. ditto i do. 
Ditto ditto, 1 do. ditto f do. 
Phe above rates for roofing are applicable to the 

covering of external curves of arches, by adding 

per foot for each thickness .... 
Vsphalte channels, under 6 ins. in width, extra, 

per foot run 



u d. 



Ditto ditto, 6 ins. and under 9 ins 
Ditto ditto, 9 do. ditto 12 do. 
Ditto, fillets, H iiis* do. 
Ditto ditto, 3 do., do. 
Ditto, skirtings (^ in.) 4 ins. high, 
Ditto ditto, „ 6 ins., do. 

Ditto ditto, „ 9 ins., do. 

Ditto ditto, „ 12 ins., do. 

Concrete, not exceeding 1^ in. 

mper .... 
iVorkmen, spreader, per day 
Ditto, cauldron man, ditto . 



, do. 
do. 



do. 



thick, per foot 



2 



1 
\\ 








2 
2 



3J 

5 

7 

10 

1 

1 

6 

4 



METALLIC LAVA.— Pfr sqmre yard. 

For Foot Pavement. — Out-d/xyr Work, 

9. d. 



jrritted metallic lava, f of an in. thick, 

from 
Ditto ditto, f of an in. do. . . „ 
Ditto ditto, 1 in. do. . . . „ 
Jrown metallic lava, y of an in. thick, 

from 
Ditto ditto, f of an in. do. . 
)itto ditto, 1 in. ditto . 






3 

4 
4 

3 
3 

4 



8, d. 



6 to 4 
, 4 
6 „ 5 



„ 3 



6 




yy 



n 



4 
4 




6 


6 


6 



)R COVERING Arches, Roofs, Terraces, and Tunnels. 

Fer square yard* 
ietallic lava, ^ an in. thick . . from. ^ ^ \s^ % ^ 



>itto ditto, i of an in. do. 
itto ditto, 1 in, do. 



yy 



% <:» „ ^ "^ 



^ % 



» 



•6 ^ 



228 Lava, Fozzolana, Felt, &c. 

In-door work. — Per square yard. 

Items. s, d, s. d. 

71. Brown metallic lava, i in. thick . from 3 to 3 6 

72. Ditto ditto, i in. do. . . . „ 3 6 „ 3 9 

POZZOLANA. Pertonof 

20cwt 

73. Pozzolana is used in the preparation of mortar for 

docks, quays, cisterns, wells, foundations, and in 
hydraulic works required to be kept dry, or 
where it may be desired to prevent filtration. 
It is sold by the cargo, on board, and delivered 
at any port of the United Kingdom, at, per ton 32 

74. Ditto, in smaller quantities, from the dep6t . . 36 

75. Ditto, screened, to be used in other works, or for 

making mortar for houses, internal walls, <fec. ; 

is also sold by the cargo, as before, at . . 42 

76. Ditto, in smaller quantities, from the dep6t . . 46 

FELT. 

77. Asphalted roofing felt, weighing 3 lbs. per yard 

super, made in rolls 32 ins. wide, and up to 35 

feet in length, at per foot super. . . .01 

78. Ditto, per yard run , . . . . .08 

Non-conducting Felt for clotldng Boilers, Steam-Pipes, dec. 

79. Per sheet, 1 ft. 8 in. by 2 ft. 8 m., No. 1, 16 oz. . 6 

80. Ditto ditto, No. 2, 24 oz 8 

81. Ditto ditto, No. 3, 32 oz 10 

82. Ditto ditto. No. 4, 40 oz 10 

83. Ditto ditto. No. 5, 48 oz 12 

84. Best thick purified coal tar, including the barrel, at 

per barrel of 27 gallons 10 6 

85. Half-barrel ditto 7 

86. Iron-bound tar-brushes, each . . Is. 9d. to 2 

87. A wrought-iron strong tar kettle, holding upwards 

of six gallons' 5 

88. Strong wrought iron tar buckets, suitable for car- 

rying the tar on the roof, each . . . .26 

89. Suitable clout nails (rather larger than twopenny 

clout), 2 lbs. to the thousand, per thousand . 1 2 

90. Scupper nails, of 3 lbs. and 4 lbs. to the thousand : 

from Is. 7d. to Is. lid. per thousand. 



straps, Hose, Steam Pipes, &c. 
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Wire Bopes, ftc. 
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Wire Bopes. 
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Wire Eopes, Ac. 



Flat Wire RopeSy for Fits, Hoists, d:c, d;c. 



Hemp. 



Size in 
Inches. 



4^ X 
5 X 

X 
X 
X 
X 
X 
X 



5i 

6 

7 

8i 

8i 

9 



Di X 



H 
U 
1* 
li 

2i 
2* 



lbs. weight 

per 

fatiiom. 

20 
24 
26 
28 
36 
40 
45 
50 
55 



Wire. 



Size in 
Inches. 



2i 

2i 

3 

3J 

3i 

4 

4i 

4i 

4f 



X 
X 
X 
X 



2 

8 
8 

i 

11 



X_L4. 
X 4 

X i 

X i 



lbs. weight 

per 

fathom. 


Brooking 
Strain. 

Tons. 


Working 
Load. 

Cwt. 


11 


19i 


44 


13 


23 


52 


15 


27 


60 


18 


32 


72 


20 


36 


80 


22 


40 


88 


25 


45 


100 


28 


50 


112 


30 


53i 


120 



Price 



>7(k 



Galvanised, 8O5. per cwt. 

Round and flat pit pulleys, suitable for the wire ropes ; patent 
springs for ditto. 

Plain and galvanised ropes, for crabs, guide ropes in pits, 
suspension bridges, &c. ifec. 

Standing rigging for ships fitted up to order. 



Frice and Strain of Copper Window Sash Line. 



No. 



1. 



H. 



Breaking 
strain in 
lbs. • . 1260 



li 



u. 



960 690 480 



Working 
load in 
lbs. . 336 224 168 112 

Price, ;ptfr 
100 ft. . 60a 40«. 305. 25s. 



2. 



300 



75 



3. 



45 



4. 



180 125 



31 



I5s. I2s. Gd. lOs. 



Copper Cords, fte. ^33 

Brass axle 

pulleys, 

per doz, 20«. 155. 6d 155. M. 10*. 6A 9». 7«. M. 
Hot-house 

pulleys. — — 15«. ^d. 8«. 6^;?. .8«, — 



Picture Cords. 

No. 5. 6. 7. 8. 9. 10. 

Breaking strain in lbs. 45 20 120 128 180 300 

Working load „ 11 22 30 32 45 75 

Vnce, per 100 feet 38, Qd. 7s. 6d 12«. 6A 21«. 45«. 758. 

Others made to order. 

Lightning conductor, f diameter, any length in one piece at 
75s. per 100 feet, or with copper point and fittings complete, 
Is. per foot. 



Patent Wire Strand Railway Fencing. 

Six-strand fence, varnished, with posts three yards apart, 
fixed complete. Is. d>d. per yard. 

Five-strand fence, varnished, with posts three yards apart, 
fixed complete. Is. Qd, per yard. 



Patent Twisted Signal Cord for Working Distant Signals on 

Railways^ <Ssc., <Ssc 

Varnished strand. No. 2, />er 100 yarc?s 

Galvanised „ No. 2, ditto 

Varnished „ No. 3, ditto ..... 
Galvanised „ No. 3, ditto . ... . 18 
Galvanised side pulleys, with brass wheels, extra strong, 

per dozen ....... 6 6 



8. 

16 


d, 
6 


19 


6 


15 
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IndiaFAuMMr Pipes, &c. 



Price per Foot of India-rubber Hose Pipe, Rubber and Strong 
Canvas ambined, for sustaining great pressure. 





Uir 


VULCAN 


IHED OB 


Common Make 


■ 


Patknt Vulcanised. 


Internal diameter. 


DdUveiy. 


Suction 
wired. 


Delivery. 


Suction 
wired- 


■ 


f. J. 


9, d. 


». d. 


s. d. 


i in. . 


9 


I 


1 


1 2 


* „ . 








10 


1 


1 1 \ 


1 2 


* „ . 








1 


1 2 


1 2 


I 4 


* « . 








1 2 


1 4 


1 4 


1 7 


i „ . 








1 4 


1 6 


1 7 


1 10 


i „ . 








1 6 


1 10 


1 9 


2 2 


1 „ • 








1 8 


2 1 


2 D 


2 6 


U „ . 








1 11 


2 5 


2 4 


2 10 


H « . 








2 2 


2 9 


2 8 


3 2 


1* „ . 








2 6 


3 2 


3 d 


3 8 


2 „ . 








2 10 


3 7 


3 4 


4 2 


2i „ . 








3 1 


3 11 


3 8 


4 6 


2i „ . 








3 4 


4 2 


4 


4 ID 


n ,r . 








3 7 


4 6 


4 4 


5 2 


3. „ . 








3 10 


4 9 


4 8 


5 6 


3i ,. . 








4 1 


5 


4 11 


5 9 


34 „ . 








4 4 


5 3 


5 5 


6 










4 7 


5 6 


5 6 


6 3 


i M . 








4 10 


5 9 


5 10 


€ 6 


i\ „ . 








5 1 


« 


G 2 


6 9 


■*a jj • 








5 4 


6 3 


G 6 


7 


41 „ . 








5 7 


6 6 


6 10 


7 3 


5 » 








5 10 


G 9 


7 2 


8 


5i- ,y , 








6 1 


7 


7 5 


8 4 


54 » 








6 4 


7 3 


7 10 


8 8 










6 7 


7 6 


8 2 


9 


6 „ 








6 10 


7 9 


8 G 


9 5 


6i ^ 








7 1 


8 


8 10 


9 10 


6i « 








7 5 


8 5 


9 2 


10 4 


6i « 








7 11 


8 10 


9 7 


10 11 


T „ 








8 6 


9 4 


10 


11 6 



India-BiAlyer AdiliM. 2S5 

N.B. — These sizes are all internal diameter, and of the 

rength most generally used for fire engines, brewer's work, <fec. 
other strengths be required, the price will be more or less 
proportion. Made any length up to 100 feet; but when 

quired to exceed 60 feet in one lengthy the price is five per 

nt. extra. 

«. d. 
Dund and flat Yulcaaized India-rubber washers, made 

any size to order, lor the joints of main pipes, 

for gas-works, water-works, hot-water ajpparatus, 

steam pipes, ^^y ^c, from 2 ins. bore «iid upwards, 

per ^6. ««••«.•• 6 

ader 2 ins. bore, and less than J in. thick, from 8*. to 14 

cdcanised sheet rubber, for. joints of all kinds, . in 
sheets, from 10 to 20 yards long, 1 yard wide, and 
of any thickness, ditto .« • , . ,60 

astic I&dia^iibber and canyas compound packing tx 
pistons, pumps, <fec., any length, 1 yard wide, and 
about J of an in. thick, per yard , • , . 42 

Other thicknesses in the same proportion ; and 
diieiilir gland packings, for jctuffiiig boxes, cut to 
order, of amy size. 

lurston's patent vulcanised India-rubber billiard 
cushions, 6 feet long, 1 J inch wide, and | of an in. 
thick, per set , .•.*•• 100 

ulcanised India-rubber valve canvas, for all kinds of 
flap valves and side boxes of marine and other 
steam engines, in sheets, l-4th, 5-16ths, 3-8ths^ 
and J in. thick, 13 ins. wide and 6 feet long, at, 
per lb. ........ 6 

idia-mbber aoibtiQa <ar liq«iid India-rdbber), smppUed 

in cans, 2 lb 4 

Ltto ditto, 1 lb 2 

itto ditto, J lb. 10 



>!L^ 



£ s. 


d 


. 12 12 





. 14 14 





. 55 





. 5 5 





. 7 7 
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CONTRACTOR'S TOOLS, SHOVELS, ETC. 

Double purchase crane, without break . 

Ditto ditto, with break .... 

. Travelling crane to lift 10 to 12 tons (complete) 

Single purchase crab complete 

Double purchase crab ... 

Double purchase travelling crab, to lift 10 to 12 
tons, with cast iron cheeks, wheels, <fec., com- 
plete, except chains and blocks . . . 30 

Ditto, capable of lifting 10 to 12 tons, including 
travelling crab complete, except chains and 
blocks, 4 wheels, frame and pedestals, cog 
wheels, pinions, handles, tension bars, com- 
plete 76 

Railway Turntables. 

13 ft. diameter 92 

15 ft. ditto 115 

£est hammered and ridged round mouth railway spades. 

Price 27«. 28«. 6c?. 30«. per dozen net 

No. 3. No. 4. No. 5. 

Size 11 J in. 12 in. 2 J in. broad. 

„ 13 „ 13 J „ 4 „ long. 

Strong planisJied round mouth railway spades. 

Price 25s. 258. 6d. 27«. per dozen net. 
No. 3. No. 4. No. 5. 

Size 11^ in. 12 in. 12 J in. broad. 

„ 13 „ 13J „ 14 „ long. 

£est hammered railway hollow spades, picks, hammers, dec. 

9. d. 
No. 1 size, 6|- in. bottom, 6i in. top, 6 in. long, per 

dozen net . . . . . . . . 25 

No. 2 size, 7i in. bottom, 6i in. top, 12 J in. long, do. 26 

Mason's picks, mattocks, or hacks, per lb. net. . . 4 J 

Ditto, iiammers, ditto 4 

Gavelooka and stone getter's ^edg,ea> ^\.Vo . . ^ % 



Shovels, &c. 237 



Ballast Creased SlioveU. 

24«. 26*. 2d>8, 30*. 32«. 345. 36«. Z%s, per doz. 

No. 000. 00. 0. 1. 2. 3. 4. 5. 

Size, 8i 81 9i 9f lOJ lOi lli Hi in. broad. 

„ lOi lof Hi Hi i2i i2i i3i i3i „ 



40«. 42*. 44*. 46*. 48*. 50*. 52s, j?;er doz. 

No. 6. 7. 8. 9. 10. 11. 12. 

Size, 12i 12i 13i 13f 14i 14| \5\ in. broad. 
„ 14i 14i 15i 15f 16i 16i 17i in. long. 

Ditto hammered and ridged, 4*. per doz, extra. 
Box handles, 2*. per doz. 
Ditto, clasped, 2*. per doz. 
Ditto, treaded, 2*. per doz. extra. 
Ditto, all steel, 12*. per doz. extra. 

Locomotive Engine Firing Sliovels. 

With sockets and box handles, 10 in. broad, 18 in. long, 

each, net . . . . . . . 3s. 6 c/. 
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Steam Engines. 



Portable Steam Engines. 



Four-horse power, cleaded, felted, and fitted with governor 


£ 


and iron wheels, net cash ..... 


185 


Five ditto ditto 


205 


Six ditto ditto 


227 


Eight ditto ditto 


247 


Ten ditto ditto 


275 


Ten ditto ditto, double cylinder ..... 


296 


Twelve ditto ditto, ditto 


325 


If fitted with wooden wheels, £5 extra. 





These engines are invariably of greater power than is stated, 
although this should not be calculated on by the purchaser. 
The cylinder and crank-shaft bearings are placed upon the same 
base-plate or fmme, which is bolted to the boiler, and gives 
greater strength and steadiness of motion, and also renders the 
engine compact and firm. 

At the prices quoted above, the boiler is covered with hair 
felt, and then with a wood casing, tongued with iron ; the 
cylinder is also covered in the same manner. The engines have 
iron wheels, and are fitted with safety valve, and patent pressure 
gauge, governor, water gauge, two gauge cocks, three mudholes 
for blowing ofi", an ash pan and drag shoe, and supplied with a 
set of stoking tools, flue brush, and a waterproof cover. 

High pressure engines, of best construction, firom two to 
eight-horse power, at £28 to £32 per horse power, including 
boiler and fittings. From eight-horse power upwards at £25 to 
£27 per horse, also including boiler and fittings. 

High and low pressure (or condensing engines), from £30 to 
£35 per horse power, including boiler and condensing apparatus, 
with fittings. 



Mr. Henry Gough, of 49, Albert Street, Manchester, manu- 
factures several varieties of cranes, derricks, hoisting machines, 
pile drivers, &c., to be worked by steam, which will be found of 
great use to the builder or contraiCtoT. 



APPENDIX. 

mPEBIAL STANDARD MEASUBES OP GREAT BRITAIN. 



Measusis of Lenoth. 

leinchcf Ifoot. 

3fwt 1 yard. 

ffi yards Ipoleoriod. 

40pole« 1 hirlong. 

Sfurlongi, orl700yards.. Imile. 

iMnd Measure, 

7.9Sincfact llink. 

100 links, or S2 yards 1 chain. 

SOchains Imile. 

69.121 miles «. Igecdegree. 

Cloth Measure, 

2i inches 1 nail. 

4 nails 1 quarter. 

4quarter8 1 yard. 

5q\iarters 1 ell. 

Angular Measure; or, Divisiont <if 

the Circle, 

OOseconds 1 minute. 

60 minutes 1 degree. 

30degrees 1 sign. 

90d^rees 1 quadranu 

XO degrees* or 18 signs. . 1 circumference. 

Nautical Measure, 

I nautical mile 6082.66 feeU 

3milfls lleague. 

90 leagues Idegtee, 

XOdegne* the earth's cir- 
cumference. 

Particular Measures of Length, 

4 inches 1 hand.* 

6feet lfathom.t 

120 fathoms 1 cable's length. 

6p(^ts 1 line.$ 

18 ines linch.| 

3 inches 1 palm. 

flinches Ispan. 

Measubb of Subfaoe fob Lakd. 

<t2-7284 iqaare inches 

10000 iqiMre links 

10 square ebains 

640 acres , 

144 sqoare inches • 

9 square feet ,. 

30i square yards 

4u poles 

4 roods.or 4840 square yards 



1 square link. 
1 sq. chain. 
1 acre. 

1 square mUe. 
1 square foot. 
1 square yard. 
1 square pole. 
Irood. 
lacre. 

Solid ob Cubio Measubb. 

1723 cubic inches 1 cubic foot. 

27 cubic leec 1 cubic yard. 

Note.— A. cubic foot Is equal to 2206 eyllo- 
drical inehet,— or S300 spherical inches,— or 
H6II0 conical inches. 

* Used for the helfht of horses. 
+ Used in measuring depths. 
2 Used for pendulums. 



Measube of Capaqit fob Liquim, 
Gbaut, Fbuit, etc. 

Liquid, 

8.06S cubic inches 1 gill. 

4gUls. Ipinu 

Spints IquarL 

4 quarts, or 877.274 cubic inches. . 1 gaUoo. 

Dry, 

8 gallons i peck. 

4 pecks, oi 22iai98 cubic in.. . I bushel. 

Sbushels i quarter. 

5quarters lload. 

Measube of Weight. 

Troy, by which Oold, Silver, and 

precious Stones are weighed, 

84 grains 1 pennyweighu 

80 pennyweights 1 ounce. 

12 ounces 1 pound. 

Avoirdupois, or the genial Measure 
of Weight, 

27.3437A troy grains 1 dradim 

16drachms 1 ounee. 

16 ounces 1 pound. 

14 pounds 1 stone. 

8stones 1 quarter 

4 quarters, or 112 lbs. 1 cwt. 

80cwt. 1 ton. 



COMPABATIYB VALUES BETWEEV THE 
PBESENT AND FOBMEA MEASURES 

OF Capacitt. 

Formerly the wine gallon contained 231 
cubic inches, the ale gallon 282, and the 
corn bushel 2150.42; hence the imperial- 
gallon s 1J20032 old wine gallon, or .flSQ 
old ale gallon; and the 'imperial bushd 
s 1.031515 of the former bushels nearly. 

The following tables exhibit the quan- 
tity, in imperial measure, equivalent to a 
certain name or given number of gallons, 
old measure: — 

Old measure for Imperial measure. 

wine, spirits, &.c galls, qts. pts. gills. 

10 gals. = 1 anker =: 8 1 2 

s 1 rundl. s 14 3 1 3 

s 1 tierce s 34 3 1 ^ 

= I hogsh. s 52 1 1 3 

=: 1 punch, as 69 3 1 3 
s 1 pipe or 

butt b104 3 18 

B I tun e^tfi ^ \ *k 



18 
48 
63 
84 
186 
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WEIGHTS AMD MEASURES.— PARALLIL OF VRIXOH AHD VSQUSE SOAXBL 243 



MxABUBES or CAPAaiT. 

ImilHlitre .061028 cub. in. 

10 millilitres 1 centiHtre. 

10 centUitrei ».... 1 decilkie. 

lOdecUitres llitre. 

10 litres 1 decalitre. 

to decalitres 1 hectolitre. 

10 hectolitres 1 kUolitic. 

lOkik^ties 1 myrialitre. 

The IHxeis a cubic derimetKw 



MiAflUBES or WUOHT. 

ImilUgramme 015438 troy grs. 

M milKgrammea 1 flntigramin^. 

10 centigrammet 1 dadg ram/ae. 

10 decigrammes 1 gramme. 

10 grammes • 1 decagrammes 

lOdecagrammes 1 hMtognc!»<«ie. 

10 hectogrammes 1 kilognmme. 

lOkilogramma* Imyr wa i— i ' , 

A gramme is the weight ef • cwic cen- 
Umetre of distilled water in Tacuo at itr 
i PftTtimum density, or at 39* Fahrenheit. 



Fasallbl or Faeivoh and Ehglibr Scales. 



5 



10 
II" I hill I 



20 



30 

I 



40 



50 
_L_ 



60 Metres. 
_1 



Scale 1 mill, to a Metre, usuaUy employed for Block Plaru. 
50 100 

-t— I— 



f M 1 I I t I T 



£00 JStifflUhfeet. 



Freceding Scale transfomud. 
10 20 



30 Mitres. 



' ' « ' * 1 ' ' ' « < 



I 



10 

:...J..M-I-- 



20 



Scale 2 mtO. to a Metre. 
30 40 50 



100 English feet. 



Preceding Scale transformed. 
5 4 5 



10 



l--i"l- 



X 



JL 



J L 



15 Mttna. 

-1 



5 10 

1-! ' ' ' I n llL 



Scale 5 mid. to a Metre, 
20 SO 

i =b= 



40 English feet. 
=4 



Preceding Scale transformed, 
2 3 4 



!■ tul tmt 



± 



± 



1 



5 

-L 



6 
I 



7 Metres. 
J 



Bade 1 centimetre to a Metre, wuaUy emj^loyedfor Detailed Plans. 

6 10 20 Englislifeet. 



! ■ ■ < ' ^ ' ' ' ' ' 



Preceding Scale tran^ormed. 
2 3 

. ! L 



4 



5 Metres. 

-J 



1 

| | | | |ll l ll lnl 



2 



Scale 15 mill, to a Metre, often tuedfor Elevations. 
3 ft 5 10 

III I 



15 EngKsIifeel. 
=1 



Preceding Scale tran^omied. 
1 2 



I T ' T I M 1 t I J. 



1 



3 Metres. 



Scale 20 mill, to a Metre, usvxilly employed for Elevations. 

123456. 789 10 English feet. 

'h'"'"'"' I t I t 1 I I I \ 



Freceding ScaU tran^ormed. 
1 



» ' ' ' I 1 I 1 t 1 < 



f 



3 MOres^ 

J 



Scale 25 mill, to a Metre, freqvMdly lacd for DctaxUd. DTainm^*. 
1«3 45G1% 



<i "&x\«^vj3h.S^*- 



l^rhlnhi: 



i 



± 



£ 



± 



^ 



:k=i=2= 



Preceding ScaU tran«/ormed. 
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CA&PEKTBT. 



Table showing (Jie Cubical ConltKlB qf Yl-Inch Planks, 9-/ncA 
DeaXst O'^ 7'Inch Battens, qf 2^ and 3 Inehet in tMchMmu 



f 
Length 


Planlcs, 


Deals, 


Battem. 


Planks, 


Deals. 


BKtteio* 


in feet. 


11 by 2} in. 


9by2iin. 


7by2iin. 


11 by 3 in. 


9bySin. 


71>y3tiu 




ft. in. pts. 


ft in. pts. 


ft in. pts. 


ft in. pts. 


ft. in. pts. 


ft in. pts. 


8 


1 6 4 


1 3 


11 8 


1 10 


1 6 


ISO 


10 


1 10 11 


1 6 9 


12 7 


2 3 6 


1 10 6 


15 6 


12 


2 3 6 


1 10 6 


15 6 


2 9 


2 3 


19 


14 


2 8 1 


2 2 3 


1 8 5 


3 2 6 


2 7 6 


2 6 


16 


3 8 


2 6 


1 11 4 


3 8 


3 


2 4 


18 


3 £ 3 


2 9 9 


2 2 3 


4 1 6 


3 4 6 


2 7 6 


20 
8 


3 9 10 


3 16 


2 6 2 


4 7 


3 9 


2 11 


Shov 


ring the Nun 


iber of each t 


o equal a Load of fiO cubic foet 


321 


40 


4li 


27* 


331 


43 


10 


m 


32 


22 


261 


34* 


12 


22 


26} 


34i 


18* 


22i 


281 


14 


181 


23 


29i 


m 


19 


S44 


1 Ifi 


16* 


20 


26» 


131 


161 


21i 


18 


14i 


171 


23 


12i 


15 


19 


20 


13 


16 


2U| 


11 


m 


161 



A Tjlblk shofring (he Nwmher </ Feet Rwn qf SoamUingt qf varioue Sizes, 
each qf which are equal to a Cubic Foot, 



Length in 
feet. 


Lateral 
dimensions 
in inches. 


Length in 
feet 


Lateral 

dimensions 

mmches. 


Length fai 
feet. 


Lateral 
dimensions 
in inches. 


5 
4 


Lateral 
dimensions 
in inches. 


144 

1 _ ^ 


1 by 1 


16 


3 by 3 


16 


6 


by n 


8 by 44 


90 


14 1 


14 


3i 3 


12 


6 


2 


3 


8 6 


64 


H H 


36 


4 1 


10 


6 


2i 


8 


9 2 


72 


1 


•24 


4 U 


8 


6 


3 


4 


9 4 


48 


2 li 


18 


4 2 


6 


6 


4 


6 


10 24 


36 


2 2 


15 


4 2i 


4 


6 


6 


5 


10 3 


29 


2i 2i 


12 


4 3 


8 


7 


2i 


4 


10 34 


24 


H n 


10 


4 3i 


7 


7 


3 


2 


11 6i 


20 


2| 2| 


9 


4 4 


5 


7 


4 


6 


12 2 


48 


2 1 


15 


6 2 


4 


7 


6i 


4 


12 8 


32 


8 U 


12 


5 2^ 


3 


7 


7 


3 


12 4 


24 


8 2 


10 


5 3 


9 


8 


2 


2 


12 e 


20 


8 21 


7 


5 4 


H 


8 


4 


u 


12 « 
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P 
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=1 


i 


Ii 
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',-• 
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s 


ii 


1 III 


a 


I 




1 


b 




i 


^09 


633 


.184 683 


3t 


32.618 


3i 


25.620 


4t 




^ 


.323 


3431 


.268 1437 


3i 


35.279 


3 


27.709 






i 


.470 


238 


.369 303 


H 


38.043 


3 


29JS1 


3{ 




i, 


.IMO 


:75 


.503 224 




40.916 


n 


33.170 


34 




? 


.835 


13i 


.656 


170i 




43.890 


2i 


34.472 


3* 




-S 


1.0E7 


loe 


.331 


1341 


aj 


46.969 


2i 


36,896 


3 




i 


l.a05 




1.025 


1091 


31 


50.153 


2i 


39,390 


2 






1.6T9 


71 


1.241 


fiOi 




53.440 


% 


41.B84 


2 






1.8T9 


691 


1.476 


76 


41 


68.833 


% 


44.637 


2 






2.i;06 


SI 


1.732 


64 


41 


60.323 




47.386 


2 






2,H8 


44 


3.011 


56 


i\ 


63.930 




60.211 


2 




It 


2.B36 


33 


2.306 


18 


4 


67.637 




53.132 


2 




1 


s,a*o 


83i 


H.624 


42 


4 


71.445 




66.118 


2 




n 


*.S2a 


201 


3.321 


83 


4 


76.860 




59.187 


H 




n 


5-219 


811 


4.0BB 


27 


4 


70.373 




62.344 


u 




:i 


6.315 


m 


4,981 


22 


5 


S3.6I0 




65.586 


11 




ij 


7.fil8 


IG 


6.913 


19 




02.469 




72.618 


Ji 




IS 


8.820 


i2i 


8.928 IB j 


3 


101.036 




79.370 


li 




^ 


lo.aaa 


11 


8.043 14 


110.429 




86.731 


1* 




ii 


11.713 


8i 


S.22* 12 
10.496 10 


8 


120.243 




94.610 


.M 




2 


13.360 J SI 












3 


15.0a!( 1 7. 


11,8481 6: 


N 


IS.— The w 


eight 


of bar iim 
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ld.909 ; fl: 


13.2S3 8 
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18.840 6 


14.79T! 7 
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20.876 1 fil 
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23.115 1 6 


18,146 1 e 
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25.259 4i 
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Tabli tf Iks Weight qf a Lineal Foot qf CaH Iron Pipet, in lbs. 



Diameter 
of bore. 


Thickneis of the MeUl, in indiei. 








1 




1 1 




in inches. 


f 


h 


1 


i 


f 


1 


li 


1* 


2 


8.8 


12.8 


16.1 


20.8 










2i 


10.6 


14.7 


19.2 


28.9 










8 


12.4 


17.2 


22.2 


27.6 


88.8 


89.8 


46.6 




H 


14.2 


19.6 


25.8 


81.8 


87.6 


44.2 


51.1 




i 


16.1 


22.1 


28.4 


85.0 


41.9 


49.1 


56.6 


64.4 


^k 


18.0 


24.5 


81.4 


88.7 


46.2 


54.0 62.1 1 70.6,1 


6 


19.8 


27.0 


84.5 


42.3 


50.5 


58.9 


67.6 76.7 1 


H 


21.6 


29.5 


87.6 


46.0 


54.8 


68.8 


78.2 


82.8 


6 


23.5 


81.9 


40.7 


49.7 


59.1 


68.7 


78.7 


88.8 


6i 


25.8 


84.4 


48.7 


58.4 


68.4 


78.4 


84.2 


95.1 


7 


27.2 


86.8 


46.8 


56.8 


67.7 


78.5 


89.7 


101.2 


n 


29.0 


89.1 


49.9 


60.7 


72.0 


83.5 


95.3 


107.4 


8 


80.8 


41.7 


52.9 


64.4 


76.2 


88.4 


100.8 


118.6 


8i 


82.9 


44.4 


56.2 


68.8 


80.8 


93.5 


106.6 


119.9 


9 


84.5 


46.6 


59.1 


71.8 


84.8 


98.2 


111.8 125.8 


H 


86.8 


49.1 


62.1 


76.5 


89.1 


103.1 


117.4 181.9 


10 


88.2 


51.5 


65.2 


79.2 


93.4 


108.0 


122.8 


138. L 


10^ 


■ • • 


54.0 


68.2 


82.8 


97.7 


112.9 


128.4 


144.21 


11 


• • • 


56.4 


71.8 


86.5 


102.0 


117.8 


188.9 


UO.i' 


Hi 


• • 


58.9 


74.8 


ec.i 


106.8 


122.7 


189.4 


156.41 


12 


• • • 


61.8 


77.4 


98.6 


110.6 


127.6 


145.0 


162.6; 


13 


• • 


• • • 


82.7 


101.2 


118.2 


187.4 


164.1 


178.6 


14 


■ • • 


• •• 


89.8 


108.2 


126.5 


146.2 


166.8 


185.22 


16 


• •« 


• • • 


95.2 


116.7 


186.8 


166.2 


176.2 


193.1 


16 


• • ■ 


• • • 


• • • 


123.8 


143.1 


166.1 


187.5 


211.8 


IT 


• • • 


• •• 


• •• 


180.2 


152.5 


178.6 


198.2 


228.4 


18: 


■ • • 


• •• 


• e • 


187.0 


161.2 


186.8 


209.1 


235.6 


19 


• • • 


• • • 


• • • 


• •• 


169.2 


196.7 


222.8 


247.1 j 


20 


* •• 


• •• 


• •• 






178.1 


205.2 


233.2 


269.0 


21 


• • • 


• •• 


• •• 






• •• 


214.1 


243.6 


278.2 


22 


• •• 


• •• 


• •• 






• •• 


228.0 


264.8 


285.4 


23 


• •• 


• •• 


• • • 






• •• 


233.4 


265.5 


298.8 


24 


• •• 


• •• 


• •» 






• •• 


245.2 


277.6 


810.6 



NoTB. — The weight of the two flanges of a pipe are generally- reckoned 
equal to the weight of one foot in length. 



Weight, in Ibt., rehired to crush 1^ Inch Cults of Stone and other 



Chalk . 
Eed brick . 
Derby grit 
Portland itone 
CSraigleith stone 
Yorkshire paying stone 
White statuary marble 



lbs. 

1^27 Bromley- Fell sandstone 
1,817 Cornish granite • 
7,070 Dundee sandstone 
10,284 Compact limestone 
12,846 Purbeck stone . 
12,866 Black Brabant marble 
1 3,682 1 Yery \i»x^ ixeft«XonA . 



Bodui, 

lbs. 
18,680 
14,802 
14,918 
17,854 
20,610 
2Q,74a 
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CAST-IRON COLUMNS. 



Tamlb ikowing lid diavuUr of * ttlid Cohmn «r €3fUni§r'qf 0a8S Ibov 
nguirvif wxording to tt> Unglh or height, to rngfort « give% ixkmi qf 
fiiorimq, Abc,, or a given imgM* 



1. — DietmeUr ^f colwrntk 2 inchet. 



Length or hfiiglit in feet . 

LoodincwtBt 

Extent of floor, &c^ in 
mxp. ft. 9t 1| OWt. pCB 

tap, foot • • • 
Do. do. at 2 GwL per fnp. 

foot . • • • 
Do. do. aX 8 cwt. per np. 

foot ...» 


S 


8 


10 


12 


14 


16 


61 


60 


40 


82 


26 


22 


4(^ 
SOi 
20i 


1 

88^ 

i25 
161 


e 

26| 

20 


21J 

16 

lOJ 


m 

18 
8| 


141 

11 

7h 


2. — Dutmeter of column 2^ inches. 


Lttgth OS lieiglit ia fbet. 
Laadia ewtk 

Extent of floor; &&, in 
sup. ft. at 1^ cwt per 
sup. foot • 

Dth. do. at2 cwt per sup. 
foot .... 

!^ do. at 8 cwl per mp. 

SM% • . • . 


6 


8 


10 


12 


14 


18 


105 


91 


77 


65 


65 


4r 


70 
52i 


60} 

1 


1 
51i 
881 

- 25f 


82i 
21| 


86| 
27i 


Mi 
284 
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Leagth or bdght ialbet . 
Load in cwtft. • 

Extent of floor, &c., in 

sup. ft. at li cwt. per 

•opt. foot . 
Do. do. at 2 cwt per snp. 

foot .... 
Do. do. at 3 cwt per sup. 

foot • . • . 


6 


8 


10 


12 


U 


Id 


; 163 


145 


128 


111 


^ 


S4 


106} 
81| 
54| 


48} 


: 35| 
64 


1 
74 
551 
87 


641 
481 
82i 


i 

56 

'4a 

2A 


4.— J^ 


iameter^ 


^ cotum 


\n 8^ t» 


Chu. 







Length or height in feet. 

Load in cwtr. 

Bztent of floor, &c., in 


6 


8 


10 


12 


U 


16 


232 


214 

r 


191 


172 


156 


ISff 














sup. ft. at 1^ cwt per 














sup. foot . 


154} 


142} 


127i 


114} 


104 


M 


Do. do. at 2 cwt per sup. 














foot .... 


116 


107 


m 


86 


78 


m 


Do. do. at 3 cwt per sup. 














foot .... 


77i 


71* 


63} 


m 


52 


45 



5. — JXamuUr qf coIvum^ 4 inches. 



LeBgth or height in feet . 
Load in cw<^ • 

Extent of floor, &c., in 
sup. ft at 1^ cwt per 
sup. foot . 

Do. do. at 2 cwt per sup. 

Mot . » • 

Do. do. at 8 ewt per sap 



6 



810 



206} 

155 

108* 



8 



288 



192 

144 

96 



10 



266 



1771 
183 

88} 



12 



242 



161i 
121 
80} 



14 



220 



146} 
110 
781 



16 



198 



182 
99 
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6. — Diameter qf edumn 4} tndUs. 



f 



Length or heigbt in feet . 
Load in cwts. 

Extent of floor, &c., in 
sup. fc at 1| cwt per 
■up. foot . . . 

Do. do. at 2 cwt. per sup. 
foot .... 

Do. do. at 8 cwt. per sup. 
foot .... 



1 < 


8 


10 


12 


U 


16 


400 


879 


854 


827 


801 


276 


266} 


262} 


236 


218 


200} 


188i 


200 


189^ 


177 


163i 


1501 


187i 


183^ 


126i 


118 


109 


lOOi ! 91} 

1 



7. — DtameUr qf colurrm 5 inehet. 



Length or height in feet. 
Load in cwts. • 

Extent of floor, &c., in 

sup. ft. at 1^ cwt. per 

sup. foot . 
Do. do. at 2 cwt per sup 

foot . 
Do. do. at 8 cwt. per sup 

foot . 



6 


8 


501 


479 


834 


319| 


250^ 


239i 


167 


159} 



10 


12 


452 


427 



801^ 
226 



14 



894 



284} 
213i 



150} I 142^ 



262} 

197 

131} 



16 



365 



( . 



248} 
182i 
121} 



8. — Diameter of column 6 tmcA«. 



Length or height in feet. 
Load in cwts. 

Extent of floor, &&, in 

sup. ft. at 14 cwt. per 

sup. foot . 
Do. do. at 2 cwt. per sup, 

foot . .. . 
Do. do. at 3 cwt. per sup 

foot • . • 



6 


8 


10 


12 


14 


592 


578 


550 


525 


497 


894} 


882 


866} 


850 


381} 


296 


286^ 


275 


262]^ 


248} 


197} 


191 


188} 


175 


165} 



16 



469 



312} 
284} 
166} 
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9. — Diameter qf column 7 ineKee. 



Length or height in feet. 
Load in cwta. 

Bxtent of floor, &c., in 
sup. ft. at 1} cwt. per 
Bup. foot . 

Do. do. at 2 cwt. per sup. 

1 foot .... 

Do. do. at 3 cwt. per sup. 
foot .... 


6 


8 


10 


12 


14 


16 


1018 


989 


959 


924 


887 


848 


675i 
506} 
837} 


659} 
494} 
829} 


689} 
479} 
819} 


616 
462 
308 


591} 
443} 
295} 


564} 

424 

282} 


1 

1 10.— >2>taflMfer qf column 8 incKet, 


Length or height in feet. 
Load in cwts. • 

Extent of floor, &c., in 

sup. ft. at 1} cwt. per 

sup. foot . 
Do. do. at 2 cwt per sup. 

foot .... 
Do. do. at 8 cwt. per sup. 

foot . 

• 


6 


8 


10 


12 


14 


16 


1315 


1289 


1259 


1224 


1185 


1142 


876} 
657} 
488i 


859} 
644} 
429} 


839} 
629} 
419} 


816 
612 

408 


790 

592} 

395 


761} 
571 

380} 



List or Gauges akd Weights or Galyanizbd TnriTED Ibos Sheets/ 

In London or Liverpool. 









Price of 


Price of 'Bert*' 


Siie^ 


No. Wire 


Weight per 
•quareh. 


Galvanised 


Galvaniaed 




Gauge. 


Tinned Iron, 


Tinned Iron, 








per Ton. 


per Ton. 








£ *, d. 


£ •, d. 


6 ft. X 2 ft 


12 


about 72 oz. 


22 10 


26 


« 9* 


14 


ft 56 n 


22 10 


26 


1 


16 


» 40 „ 


22 10 


26 


! 


18 


»> 84 „ 


24 


27 10 


M 


20 


» 26 „ 


25 10 


29 


>f 


22 


„ 21 „ 


29 


82 10 


•t 


24 


„ 17 „ 


29 


32 10 


n 


26 


w 15 „ 


82 10 


36 


9$ 


28 


„ 12 „ 


35 10 


89 


4 a X 20 in. 


80 


,. 10 „ 


• •• 


48 


n 


82 


tt 9 „ 


• • • 


58 
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Table showing approxmaldy Vie DiamgUr and Tkieknets </ Metal qf 
EoUow CotufMM qf Cast Iron which wilt support given weights, and ginn 
extent of Flooring, dte. 

The height of column for which theee dineBiioiifl aie calcukled ie 10 §L; 
bnt they may be ta&Aj adopted up to 12 ft., aboye which an allowanoe 
should be nude. 



Ovtiide 

diameter 


Thlck- 
nesiof 
netal. 


Wdght 
mipported. 


Extent of 


flood^C, te., ia rap. Aet. 


liewtto 
afoot. 


Sewtto 
• foot. 


8cwt.to 
slbot. 


Indies. 
8 { 


Inches. 
1 


Tons. cwti. 
8 
4 10 
6 


40 

60 
80 


80 
45 
60 . 


20 
SO 
40 


"{ 


1 


8 15 
8 
7 15 


50 

80 

108 


87 

60 

77 


25 
40 
62 


4 < 


1 


4 5 

7 
9 10 


51 

98 

127 


42 
70 
95 


28 
47 
4» 


H { 


1 


6 

8 15 

11 5 


80 
117 
150 


60 

87 

112 


40 
58 
76 


5 < 


1 


6 10 

9 15 

18 


87 
180 
178 


65 

97 
180 ' 


48 
65 
87 


"{ 


1 


7 
11 5 
15 10 


98 
150 

207 


70 
112 
155 


47 

76 

108 


6 ■ 


1 


8 10 
18 
17 10 


118 
178 
288 


85 
180 
175 


57 

87 

117 


«i - 


1 


9 10 
14 15 
20 


127 
197 
267 


95 

147 
200 


68 

98 

188 


'i 


1 


10 5 
16 
21 10 


187 
218 

287 


102 
160 
215 


68 
107 
148 


•{ 


1 
1» 


18 10 
28 15 
27 10 


247 
290 
867 


185 
287 
275 


128 
145 
18t 
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1 




AiteQtBf4ooaim«.dECwiBJnp.4Mt. ] 


of column. 


»aM«f . 

m«taL 






1 


IJcwtto ^ 
afoot. 


s 
S cwt. to 
afoot. 


3 cwt, to 
a^btfU 


4 


1 
tadi.. ! 

f 

1 


22 10 
26 10 
Z& 


300 

353 1 
467 


1 

225 
265 
^0 


likO 

177 


10 j 




27 10 
51 4» ! 


867 

680 




183 
540 


11 1 




S2 16 

55 


433 
733 


«2S 


217 

367 


12 {' 


1 

1 -L 


38 
62 10 


507 
833 


880 
625 


258 
417 


13 •{ 




47 10 
70 


638 
933 


475 

700 


317 
467 


14 i 


' ^ 


52 10 
78 


700 
1040 


525 
780 


350 
529 


15 -[ 


^ 


56 10 
85 


753 
1133 


565 
850 


377 
567 


16 { 




61 
90 


813 
1200 


610 
900 


407 
600 


17 { 




65 10 
95 


873 
1267 


655 
950 


437 
638 


18 j 

1 ^ 




72 
100 


960 
1333 


720 
1000 


480 
667 



On the following page is a Table of stanclieons of the same material. 
The form of stancheon which has been selected is shown in Figs. 20 and 
21, and is one which is worthy of recommendation wherever a stancheon 
is preferred to a column. The flanges which are shown as dividing the 
length of the stancheon into three equal parts are found to add considerably 
to the strength of the casting, in resisting the tendency of its load to produce 
deflection from the vertical position. 

The three tables of solid columns, hollow columns, and stancheons (all of 
cast iron), are calculated to support loads to the same extent as hereinafter 
assumed for girders ; viz., allowing \\ cwt. per superficial foot of flooring 
for one class of buildings, and 2^ cwt. for another class. To this load is 
added in each case ^ cwt. for the load of the columns and stancheons, so as 
to allow amply for the weight of the girders themselves. 

In reference to these tables, and the formula upon which they are founded, 
it must, howeyer, be remarked, that they are probably, to some extent im- 
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perfect We belieye tbat tbe itrengtb diminisbef in proportioii as the length 
or height of the column is increaied in a more n^id ratio than here aaaumed. 
And although, within the limits adopted in the tables, the error, if any; does 
not amount to much, and therefore tbe results may be safely accepted ; yet, 
beyond the Umits of proportion here stated, a different formula would be 
required. 

Tablb thowing the Dinuntiotu for C<ut-Iron Staneheoru 10 ft in Height 
or Length, and adapted to ntttain Loadt qf 1^ ewL, 2 ewL, and 8 ewt. per 
Supei^eial FooL 



Dimensions of Staacheons. 




Extent of Flooring. 




Diameter of 








Thickness 


circle which 


Loadm 


Allowing 1| 


Allowing 


Allowing 


of ribs or 


will drcum- 


cwts. 


ewL per super- 
ficial foot. 


i2 cwt. per su- 


3 cwt. per su- 


flanges. 


seribethe sec- 




perficial foot. 


perficial foot. 




tional area. 










Inches. 


Inches. 




Super, feet. 


Super, feet. 


Super. feeL 


1 


4 


40 


261 


20 


131 


k 


6 


77 


fil 


381 


9fii 


1 


9 


188 


8S 


64 


421 


1 


7 


191 


127* 
177 1 


94 


93% 


13-16ths 


8 


266 


133 


881 


1 


8 


354 


236 


177 


118 


ii 


9 


ASS 


9011 


296 


1M| 


10 
18 


fiJO 
909 


3661 

639i 


275 

4791 


3»| 


13 


1209 


899i 


0891 


4191 
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TABLE L 
Casi-Ibov *Maih G1BDIB8, to rapport 1]| Girt, per Superficial Foot. 



Bstent of floor, 
Ac, to be sup- 
ported. 



^ on 



Feet. 
20 



20 



20 



20 



20 



20 



20 



20 



20 



20 



SO 



19 



•3A 



Feet 
20 



19 



18 



17 



16 



15 



14 



13 



12 



11 



10 



la 



i 

CO 



Sq.ft. 
400 



980 



960 



340 



320 



SUO 



280 



260 



240 



820 



800 



361 



Permanent 
load dis- 
tributed 
over sur- 
face. 



Tons. Cwts. 



30 



i i i 



28 10 



87 



25 10 



24 



22 1 



21 



19 10 



18 



U 10 



1ft 



87 li 



in 



Sq.in. 
600 

670 






640 



610 



480 



4ft0 



420 



390 



360 



330 



300 



613 



{ 

{ 
{ 
{ 
{ 
{ 
{ 
{ 



Dimensions of Girder. 



8* 



In. 
24 
81 
18 
1ft 
12 

24 
21' 
18 
16 
12 

24 
21 
18 
16 
12 

24 
21 
18 
1ft 
12 

24 
18 
12 

24 
18 
12 

24 
18 
12 

24 
18 
12 

24 
18 
12 

24 
18 
12 

24 
18 
12 

24 
18 
12 



Bottom 
flange. 



B bb b 



In. 

16 
16 
16 
18 
20 

16 
17 
18 
10 
20 

1ft 
16 
17 
18 

20 

16 
1ft 
16 

17 
18 

1ft 
16 
20 

1ft 
16 
20 

1ft 
16 
20 

14 
16 
17 

14 
1ft 

16 

14 
16 
16 

13 
14 
15 

16 
17 
18 



In. 

U 

2i 
21 



II 
U 
2 

% 

II 

u 

2 

H 
2k 

a 

2 

2k 

n 

n 

2k 

U 
II 
2k 

Ik 
II 

2 

If 
2 

2k 

U 
II 
2k 

it 

2k 

u 

u 
11 

I 



In. 
li 



21 

11 

U 
II 
2i 

it 

li 
11 
2 



11 

u 
ll 

2k 

1 

li 

II 

1 

li 

11 



it 

U 
ii 
11 

1 

U 
II 

I 

II 
11 

.} 

li 



Top flange. 



T tt t 



In. 

ft 

5i 

6 

? 

4i 

6 

S» 

7 

4 

4i 
6 
6 
7 

J* 

4i 
4 

? 

4 

4i 
C 

3i 
41 
5i 

3i 
4 

ft 

3 
3i 

ft 

3 

81 

3 
4 



li . 

2il6i 



In. 
Ik 
li 

it 

11 

li 
li 
li 
Ik 
11 

it 

H 

it 



In. 

1 

li 

1* 
1* 

li 



1 
1 
1 

1 

I 

1 
1 

li 
U 

I 

1 

li 

I 
I 
k 



I 
I 



I 
I 



I 



1 
1 
1 A 



Rita. 



RR R 



In. 



t 



In. 

li 
U 

lii 
li 
li 

1 
1 

Ii 
U 
li 

I 

1 

1 

li 

li 



it 

li 

I 

1 

li 

I 

1 

U 

I 

1 

li 

I 

1 

li 

I 

1 

u 

I 
I 

li 

,i 



IL 



» 
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Tabli 



Extent of floor, 
&c, to be sup- 
ported. 


Permanent 

loaddia- 

tributed 

overanv- 

ftce. 


Multiple of depth 
and area of bot- 
tom flange. 


Jkmmwkmtot QMImk 






• 

1 


Bottom 
ftmce. 


Top flaasf . 








Breadth 
of lur- 
face. 


• 


lUbu 


D 


R 


bb 


b 


T 


tt 


t 


Ra 


a 


Feet. 
19 


Feet 
18 


Sq.ft. 
S4t 


Tons.Cwti. 
95 13 


Sq-ln. 
490 1 


Id. 
18 
16 
19 


If 

17 
18 


In. 
U 


la. 

.a 


In. 

4 
6 
6 


In, 

1 

it 


In. 

i» 

1 


3 


ia. 

1 
1 


19 


17 


323 


** . ^ 


4«o{ 


18 
16 
19 


16 

17 
19 


i 


il 


31 


1 


H 


I 

it 


1* 


19 

19 


16 
t5 


304 

■ 
985 


92 16 i 
91 , 71 


439/ 
489 1 


18 
16 
19 

18 
16 
19 


18 
17 
18 

16 

17 
17 


i* 


il 

H 

il 


4' 
6i 

4 


1 

it 

11 

li 


u 

1 
I 

1 


1 

U 

11 

1 

u 
11 


i 

1 

h 

1 

1 


19 


14 


968 


19 19 


mi 


18 
16 
19 


16 


li 

11 
1* 


11 
U 
11 




il 


1 
1 
I 


u 
u 
1* 


i 

1 


19 


13 


947 


18 101 


. »l{ 


18 
16 
19 


16 
16 
16 


li 
? 


if 


6 


u 

it 


I 
1 
I 


1 

li 


I 

u 


19 


K 


fit 


17 9 


3»| 


18 
16 
19 


M 
16 
16 


it 


8 

11 


31 

4 
41 


1 

u 


1 


i! 


1 

it 


19 


11 


909 


16 18i 


ami 


18 
15 
19 


19 
19 
19 


•i 


It 


3 


1 

1 
1 


i 
e 


H 


1 

it 


10 


10 


190 


14 6 


mi 


18 
16 
19 


19 
19 
19 




3 


3 


1 
1 
1 


1 
1 
1 


1 

u 

11 


i 


18 


18 


324 


94 4 


4aj| 

414 1 


18 
16 
19 


14 

16 
16 


^ 




4 


it 

1* 


I 
1 


If 

il 


1 

it 


18 


17 


306 


99 19 


18 
16 

19 


14 
14 

16 


91 


11 

21 


4 

3 


il 


1 
1 
1 


11 

il 


1 

u . 


18 


16 


988 


91 19 


387 j 


18 

'J 


13 
13 
16 


u 

2k 
9i 


1! 

11 


31 

4 

6 


3 


1 

u 

1 


it 

If 


I 

11 
1* 


18 


15 


170 


10 » 


mi 


18 
16 
19 


13 
IS 
16 


11 

9* 

ik 


it 

11 


3 


i! 


1 
1 
u 


il 


1 

it 


It 


14 


988 


10 11 


r 

ml 


18 
16 
19 


12 
13 
14 


3 


U 
U 

u 


3 

31 

41 


il 


1 


1| 

If 


1 


It 


13 


194 


17 10 


mi 


18 
16 
19 


19 
19 

13 






3 

8 


1 

it 


1 


i 


1 

it 
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1 Extent of floor, 
1 Ac, to be Mip- 
1 ported. 


Permanent 

loaddia- 

trtbutad 

oversur- 

face. 


Multiple of depth 
and area of bot- 
tom flange. 


Dimensloni of OMer. 


FeiC 

18 

4?. 


III 

Feet 

18 


1 


1 


Bottom 
flange. 


Top flange. 


Rib. 


D 

In. 
18 
1ft 
18 


B 

In. 
18 
18 
13 


bb 
In. 

!! 

8} 


b 

In. 
U 

it 


T 

In. 
3 

% 


tt 

In. 

1 
1 
11 


t 

In. 


RR 


R 


Sq.ft 

216 

# 


ToBa.Cwta. 
16 4 


Sq. in. 


In. 

i! 


In. 

1 
U 

u 


^ 


11 


196 


M 17 


270{ 


1ft 
18 


18 
18 


II 


11 


4 


1 
1} 




II 


1 
ll 


18 


le 


180 


13 10 


243 1 


1ft 
18 


18 
18 


i* 


il 


3 
3} 


1 




Ik 


1 
1 


17 


17 


880 


81 13} 


370 1 


1ft 
18 


18 
1ft 


n 


11 


31 
4| 


\i 




il 


u 
1} 


17 


18 


278 


80 8 


349 { 


1ft 
18 


18 
14 


2} 
21 


il 


'Ji 


a 




il 


1 
1} 


17 


18 


855 


19 n 


323 1 


1ft 
18 


11 
13 


U 


11 
11 


3} 
4} 


li 




il 


I 


17 


14 


838 


17 17 


306 1 


1ft 
18 


10 
13 


% 


1! 


4i 


1} 




11 


1 

11 


17 


IS 


881 


16 11} 


281 { 


15 
18 


10 

la 


8} 


11 


3} 

4 






11 


1 

1* 


17 


18 


804 


10 8 


200 / 


1ft 
18 


10 
11 


2 


a 


3 
3} 


il 




11 


1 

1* 


17 


11 


187 


14 Oi 


238 { 


15 
18 


10 
10 


11 
2* 


it 


3 

H 


1 
II 


1 
I 


1* 

Ik 


1 


! »7 

1 


10 


170 


18 1ft 


217 { 


1ft 

18 


10 
18 


11 
11 


ij 


n 


1 
1 


\ 


Ik 


1 
1 


18 


16 


856 


19 1ft 


316 { 


15 
18 


10 
13 


n 




% 


11 
Ik 


I 
I 


II 
ii 


11 


16 

1 


1ft 


240 


18 


288 { 


1ft 
18 


10 
18 


% 


il 


? 


il 


1 

1 


11 


n 


i 16 


14 


824 


16 18 


268 { 


1ft 
18 


9 
11 


% 


11 
II 


3 

4 


1 


1 

i 


11 


11 


16 


13 


808 


1ft 19 


848 { 


1ft 
18 


9 
10 




!! 


21 
3} 




1 
1 


il 




18 


IS 


198 


14 8 


232 { 


15 
IS 


8 

10 


n 


11 
11 


V 


{' 


1 
i 


11 

11 


1 
1 


i 16 

1 


11 


176 


13 4 


218 { 


1ft 
IS 


8 
9 


2 
2» 


il 


2} 
3 


I 
1} 


1* 


11 


1 
i 


M 


10 


100 


18 


198 { 


1ft 
18 


8 
8 


S 


11 
11 


f 


1 

1 


i 


11 


1 

1 


1 


1ft 


885 


16 171 


86ft { 


1ft 
19 

J*— mm 


9 
10 


It 


i! 


3 

4 


1 

1 


1 
I 


* • 


I 

lA 



» 2 



2G0 



CAST-IBOV OlkPKBfl. 

Tablk L — c<>fU%nued* 



Extent of floor, 

^kc, tob«sttp> 

ported. 


Length of 
girder. 


Breadth 
of sur- 
face. 


1 

(O 


Feet. 


Feet. 


Sq.ft. 


15 


14 


210 


U 


13 


195 


15 


U 


180 


U 


11 


165 


15 


10 


150 


14 


14 


196 


14 


13 


182 


14 


12 


168 


14 


11 


154 


14 


10 


140 


13 


13 


1G9 


IS 


IS 


156 


13 


11 


143 


13 


10 


130 


IS 


IS 


144 


It 


11 


132 


19 


10 


ISO 


11 


11 


ISl 


II 


10 


110 


10 


10 


100 



Permanent 
load dis- 
tributed 
over sur- 
face. . 



Tons. Cwts. 

15 15 

14 121 

13 10 

12 7^ 
U 5 

14 14 

13 13 
12 IS 

11 11 

10 10 

12 131 

11 14 
10 141 

9 15 

10 1« 

9 18 

9 

9 li 

8 5 

7 10 



ill 
111 



Sq. in. 
S37 

218 

203 

188 

169 

S07 

193 

175 

161 

147 

166 

153 

140 

1S7 
129 
ISO 
108 

99 

94 

75 



PimaiMkim of Oiwier. 



I 



I) 



In. 
15 
12 

15 

12 

15 
12 

15 

12 

15 
12 

15 
l:; 

15 
12 

15 
12 

15 
12 

15 
12 

15 
12 

15 
12 

15 
IS 

15 
IS 

15 
IS 

15 
IS 

15 
IS 

15 
IS 

15 
12 

15 
12 



Bottom 
flange. 



B hb b 



In. 

8 

10 

8 
9 

8 
9 

8 
8 

8 
» 

8 
9 

8 
8 

8 
8 

8 
8 

8 
8 

8 
8 

8 
8 

7 
8 

7 
8 

7 

8 

7 
7 

? 

6 

7 

6 

7 

5 
6 



In. 

2i 
Si 

2 
2k 

H 
2k 

li 
2i 

li 
2 

u 

2k 

H 

2k 

H 
2k 

If 

S 

11 

11 

If 

s 

II 

If 

ll 

11 
If 

ii 

11 



n. 
I 



i 
i 

I 

I 
I 

i 
I 

I 

I 

it 

* 
I 

k 
I 

* 
I 



i 



Ik 



Top flaofB. 



In. 
SI 

Si 
3 

2i 
3. 

2k 
2k 



21 
3k 

f 

S» 
SI 

t 
s» 

s 

2k 

s 

S 

s 

ii 

11 
ll 

!| 



In. 



I 



Rilk 



RR 



In. 

ii 

U 

U 
Ik 

U 
Ik 

Ik 

ii 
ii 
ii 

u 
li 

H 
Ik 

Ik 
U 

ii 
ii 
ii 
ii 

I 
1 

1 
I 

I 

1 

1 
1 



a 



I 
I 
I 
I 

.IJ 






isi 
Hi " 



lOat 


ntof 


^■ 


rribuled 


ll 

ill 
III 






1 


B«i^ 


Top Binge. 


Sib. 


■s 

% 


III 


1 

1 


D 


B 


bb 


1. 


T 


tt 


I 


RR 


R 


IB 


T 


ISO 


ToM.C»tt. 


Sq-i... 


t 


t 


2* 


1! 
li 


1' 


1 


1' 
i. 


U 


In. 


U 




„ 


ID le 


173. 


ii 


% 




5! 
li 

li 
li 


at 

SI 

3 


i 




a 

li 
li 

a 


i 

i; 


IC 




IH 




.w{ 


u 


i 


a 


li 


s* 


1 






1 


IS 




m 




.34 { 


15 


I 


n 


IS 


94 


1 






1 


le 




lU 




"* 


i! 


? 


3 

It 


li 

li 




f 

f 






i 
i 


u 




M 




m ■ 


!l 


? 


li 


i. 


ji 


i 






t 


u 
u 








76. 


It 


li 

1 


a 


)i 


1* 

11 


i 

t 

! 






! 
i 


u 




» 




a . 


'J 


« 


u 


n 


It 


! 




1* 


t 


» 




M 


4 » 


« < 


"! 


s 


li 


i 


it 


1 




1 


i 


» 




« 


> I* 


». 


'3 


«l 


li 


i 


11 


1 




i 


1 



TABLB III. 
1^ to Rppart S| Cwt. per SnpwfcM PNL 



KEeM nC Hwr, 


"'be'"' 


i 




!i 


lii 


1 


i 


Sir 


Topflingt 


m.b. 


B 


bb 


b 


T 


tt 


■ 


RR 


H 


Fta. 

10 

M 
W 
» 
10 

M 
28 

H 

at 

M 

M 

H 

■ 


Pest. 

M 

» 

M 

sa 

w 

H 
1* 
M 

90 

It 


Sift. 

B4a 

700 

w 

!M 

m 

SM 
Wl 

878 

m 

4M 


Tom. C-11 
S7 10 

ai ID 

77 

« 
M ID 


Sq.in 

asfi . 

M7»; 

»» . 

aast . 

SI7B, 
IM). 

17W. 


In. 

HI 
■n 

9V 

» 
H 

30 

M 
30 

» 
30 

M 

30 
S* 

an 
» 

JO 


m 


In. 

3 

it 

3 

31 

a 

31 

3 
3 

3 
3 


8 
3 

31 

3 

!' 

3 

H 


SI 
!' 
3 


1 

a 

3 

a 

3 
3 
3 

3 
3 

3 
3 
3 

3 


!( 


In. 

at 

Si 

3 

3 

Si 

w 


il 
11 

It 

ij 
It 



TuLl IIL — eMtisiMd. 



eitfiKorflcnr, 

*C..COl»ll.p- 


Hf 


h 

ill 
ill 


„...-».»,. j 


■3 


hn 


1 


1 


Kr 


TopBuage. 


«.. 




B 


bb 


b 


T 


It 


t 


RR 


ij 


IB 


Fki. 
IB 

It 


M 

sss 


as 
38 a 


lOOD i 

no { 

SCO ( 
MO 1 


s 

3* 


U 


t 

a 

3* 
!( 


In 

*1 

!! 
i! 
li 
il 

ij 

li 


In 
i( 

1, 


t 
i! 

11 
•i 
H 

!J 
S 


In. 

Ji 


la. 

i 

a 

i! 
:i 
li 







"t 




TABLB IV. 
















CiM-IwK Bin>EU or Jomm, to mppoit 2} Cut pat Foot 8«|iar. 


Kia? 




11. 

I!J 
III 




•s 


lis 


1 


1 


•C™ T>,.«,„. 


Rib. 


l!|b. 


.IT 


CI 


I 


RR 


«l 


F»l. 


p«t 


S,.ft. 


^T^o"" 


Sq.in. 


a 


il- 


n 


il 


t 


11 


il 


1 


In. 

1! 


M 


» 


SKI 


M H 


I*1«{ 


» 


IS 


3i 


SI 


3 


1! 


IJ 


1. 


1! 


90 


■ 


UO 


30 a 


m{ 


!i 


IH 


si 


3 


? 


11 


'* 




S 


30 


/ 


sio 


« s 


)ss{ 


;£ 


11 


a 


a 


3 


IS 


't 


II 


U 


" 


« 


>» 


sa 10 


075 { 


u 


is 


11 


li 


3 


IS 


it 


It 


It 



OAST-UION B1NP1B8. 

Tablb IY.— ^oiUtiiflfecI. 
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XxtMitof floor* 
4M., to be tap- 
ported. 


Permanent 

loaddit. 

tributed 

oversur- 

Ace. 


Multiple of depth 
and area of bot- 
tom flange. 


Dimnulooa of Btodib 


i 
D 

In. 
18 
18 


1 


Rih. 

< 


^^ 


Breadth 
of >ur- 


CO 


flange. 


Top flange. 


B 

In. 
16 
18 


bb 

In. 

84 

31 


b 

In. 
81 

H 


T tt 


t 

In. 

it 


RR 

In. 

8 

2k 


R 
In. 

it 


Feet. 
S6 


Feet. 
9 


Sq.ft. 
884 


Tong.Cwta. 
89 5 


Sq. in. 
761 { 


In. 

6 

7 


In. 


86 


8 


806 


96 


676 { 


18 
18 


18 
80 


U 


a 


6 
7 


li 


i{ 


ll 




8G 


7 


188 


89 15 


298 { 


18 
18 


16 
80 


91 

81 


U 


6 
7 


11 


it 


li 
8 


li 

li 


86 


6 


156 


19 10 


fi07 I 


18 
18 


16 
18 


9 


U 


4i 
6 


n 


1 
U 


11 
1| 


it 


84 


9 


816 


96 4 


689 { 


18 

18 


18 
18 


H 
H 


11 
81 


? 


u 
11 


1 


li 

8 


1 
li 


84 


8 


198 


84 


576 i 


18 
18 


18 
80 


8 


l\ 


? 


If 


.» 


H 
11 


it 


94 


7 


168 


81 


004 { 


18 

18 


16 
18 


8 
81 


11 


41 

6 


it 


1 


it 


it 


84 


6 


144 


18 


438 1 


18 
18 


16 
18 


If 

8* 


W 


6k 


1 


.1 


1 
11 


1 


88 


9 


198 


94 lA 


544 { 


18 
18 


17 
80 


8 
8i 


n 

8 


5 

7 


1 


1 
1 


li 
li 


1 
li 


as 


8 


176 


81 18 


488 f 


18 
18 


16 
90 


S 


11 
li 


41 

6 


u 


] 

ll 


il 


1 
li 


88 


7 


154 


111 ff 


494 { 


18 
18 


16 
80 


I* 


{{ 


n 


it 


1 

1 


it 


1 

li 


83 


6 


188 


16 10 


96S { 


18 
18 


15 
16 


1! 


it 


3i 
5 


1 
k 


1» 


it 


I 
U 


80 


9 


180 


89 10 


450 { 


18 
18 


Ifi 
80 


11 


i{ 


4| 

6 


1 
li 


i 


U 
li 


1 
li 


90 


8 


160 


80 


400 { 


18 
18 


15 
17 


'^ 


11 


4 
5» 


n 


1 
1 


1 
li 


1* 


90 


7 


140 


17 10 


850 { 


18 
18 


15 
16 


V 


it 


? 


14 


1 
I 


1 

li 


1 
li 


90 


6 


190 


U 


300 { 


18 
18 


18 
18 


a 


it 


3 

4 


1 
1 


1 
i 


li 
li 


1 
li 


18 


9 


169 


80 ff 


36S { 


18 
18 


13 

15 


^ 


it 


3» 
4* 


11 
1* 


1 

14 


it 


1 
li 


19 


8 


144 


18 


884 { 


18 
18 


14 
15 


H 

8i 




4i 


1 

14 


1 


it 


1 


IS 


7 


196 


U 15 


984 { 


18 
18 


18 
18 


11 
84 


it 


3 

4 


I 
11 


.» 


it 


it 


18 


6 


166 


U 10 


948 { 


18 
18 


18 
19 


S' 


Ji. 


s 


1 

JL 


.» 


1 


A 



N 3 



CiRnitDf aoOT, 




h 

i 


— 1 


n 


III 


1 




1 


Sl"^ 


Toplmn. 


^ 


D 


B 


bb t 


T 


« 


• 


RR 


B 


Id 


P«t 


Sq.lt 


■IVMlCWi 


»I.ln. 


11 


'i 


IB. 1 

3 i 
H 1 


v? 

» 


In. 

li 

1 


'l 


"ll 
H 


it 
'1 


IB 




lU 


.. . 


«.{ 


I« 


s 


St 1 


II' 


li 


I 


IS 




U 




as 


II 


»■{ 


15 


i 


11 


\f 


1 


1 


11 


! 


U 




Ul 




I,{ 


IS 


% 


'1 \ 


12 


i 


i 


It 


1 


14 


» 




H 10 


1W{ 

14 { 


iS 

!S 


i 






; 


1 

1 


IJ 
a 


I 


19 




m 


II 




u 


s 


!! 1 


.%. 


1 


I 


3 


\ 


M 




M 


» 1. 


m ( 


Is 


I 


!i 1 


13 


1 


t 


n 


i 


a 




» 


> 


i»{ 


» 


', 


li! 


1 i* 


s 


» 


1 


I 


10 




» 


7 I. 


»{ 


t; 


i 


3 


it 


! 


! 


j» 


1 


M 




" 


• • 


• { 


u 


1 


lii 


11 


! 


1 


.' 


1 



OOFFSB.— Ft^U ^ a ^mmI Poet of SnumA amA Bguart, 



Dtamsler, 




Wslglit of 


„,„... 


^^iSI."' 


-:^^^ 


J«*«fc 


lb. 




Illtl«. 


■to. 


!»». 






.2t 




e.Ei 






.i21 


.64 




10.6i 






.766 


,96 




12.08 


1£.38 




1.17 


1.60 


Q 


13.64 


17.36 








2 


IE. 29 


19.47 








2 


17.08 


21.118 






3.8i 


a 


18.87 


24.03 


1 


3.82 


t.8S 


a 


80.81 


26.60 


1 


4.71 


6.00 


2} 






1 




7.27 


^1 


2102 


31.79 


1 


6.T9 


8. as 




27.18 


34.61 




7.(1* 


lO.lB 











Dtomenr 


W.igWof 


•quire. 


.».-. 


Wrtghl of 


W^hl of 




Iba 


rta. 




n* 


Ita 




.17 


.22 


n 


8.66 


U.03 




.39 


.60 




9.65 


12.66 




.70 


.M 




11.32 


U.41 




1.10 


1.40 


i 


12:78 


16.27 


1.50 


3.02 


1 


14, 3B 


18.24 




2.18 


2.76 


2 


15.96 


20.32 






3.80 




17.68 


33.63 




3.58 


4.Ea 










4.42 


E.63 










S.86 


6.81 




23.39 


2S.7H 






8.10 




SS.47 


13.48 


7.47 


8.«1 













WH 


IL.- 


-IT 


^ofOntFMlpfBikmdStttl 






■Jid p«ru. 


i 


. 


i 


1 


^ 


. 


.. 


31 


.. 


» 


l» 


ii 


IJ « 


WalgMIn 
l».»dde 


.!« 


■ 


.GTO 


'1 


•4- 


r 


„ 


"• 


6.08 




'" 


... 


B'4i n.7i 



HOOP lEOH.- 


'Wt^ <tf Tm Linal Fm. 








W«lhiBi.=h.«..dp.rl» 


i 


I 


t 


' 


li 


U 


13 


a 


11 


• 




i: 


1» 


.. 




B 


I. 


,s 


■' 


1, 


1. 




— 


-ass 


.fSi 


'» 


" 


'■" 


"" 


... 


■■" 


l-TS 


•■" 



Weighl of OMl-Inm Balli. 







DIuicUr In 




DIuniKm In 
















P^l.. 


dlDllpUU. 


puti 




put.. 


olnul p»rU. 




















s* 






isels 


1 










l' 


lai'S 


) 










11 




1 


1S.1I 


Si 


83,T3 







TABLES of tlM VBIQHtS of BOLLSD IRON per Ibaal Ibol, of Tarioni 
■•dJon^ illnitntod in the MOOmpuijing oaU, tU., PontUel Angle Iron, 
eqnal end nneqiul aidea ; Taper Angle ban ; Panllel f Iron, eqnal and 
unequal depth and iridth ; Taper T ^"''^ S ^"^ I""' ; - ' - 
and temparary Baib. 

T*BM I.— Fio. 1. 
i'omUel Angle Irtn, <tf egual tidtl. 







WdgbtofOH 










thronghoQt. 


puB. 


S 


In. 


8.0 
7.0 

B.7S 






i.S 


2 
1 


foU 


8.75 
S.0 
3.S 




So. wire gauge 


1.75 




9 






10 


1.0 




10 


.875 




11 


.015 




11 


.603 




13 


.9 




WUGni Of BOLLEO ISOH. 
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Tabu II.— Fia. 2. 
PanUlel Angle Iron, of uneqwU lidei. 



Length of side 
A, m inches. 


Length d tide 
B, in inehes. 


Uniform 

thickness 
throughout. 


Weight ci one 

lineal foot m lbs. 

and decimal 

parts. 


in. 

34 
3 

3 

P 
It 


in. 

5 

5 

4 

4 

4 

4 

3 

1* 

2 


in. 

5.]6ih8 
5-16th8 

'• 

< ' 
3-16th8 


9.75 

8.76 ! 

7.6 

6.75 

5.76 

5.5 

4.75 

8.875 

2.875 

2.26 




ng.s. 




TiBLB IIL— Fia. 8. 
Taper Angle Iron, of equal eidei. 



L«(<h of sides 
AAftik inches. 


TLidcBeas<rf 
edges at B. 


Thinness of 
root ate. 


Weight of one 

lineal foot in lbs. 

and dermal 

parts. 


in. 
4 
8 
2f 

34 

^i 
2 

!l 


in. 

4 

7-16ih8 

i 

5-16th8,fn11 
ifnil 

ibare 


in. 

9-16th8 

4 
7-16th8 

5-16th8,fnll 

5.16th8 

5-16tli8,bare 


14.0 

10.875 
8.25 
6.5 
5.0 
3.875 
8.25 
2.625 
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WBiaHV or BOLLSD IBOV. 



Tabu IV.— Fia. 4. 
Parallel T -^''^ <ff wteqwU wid^ tmd dep^ 



Width of top 
table ▲, 



in 



in. 
5 

^ 

4 
3i 

H 

2 

If 

1* 

1* 
1 

i 



Total depth 
B, in inches. 



in. 
6 

H 
3 

3 

4 
3 
2 

u 

2 
2 

1* 

u 

1 



Uniitarm 

thickneM of top 

tablac 



5-16th8 
5-16th8 



i 

3-16ths 

3-16th8 



Unifona 

thicknaM of 

libD. 




S-16th8 
3.16ths 



Weight of one 

lineal foot in Iba, 

and decimal 



15.75 
13.25 

8.875 

8.25 
12.5 

7.0 

4.5 

4.0 

3.125 

2.875 

2.375 

1.5 

1.125 



Tabm v.— Fia. 5. 
PtuvUd T ^ron, of equal depth amd width. 



• 

Width of top 

table, and total 

depth A ▲. 


Uniform 

thickneas 

thronghont 


Weight of one 

lineal foot in lbs. 

and decimal 


6 
5 

4 

H 

8 

n 

2 

H 

i 

1 

1 


MLOths 

5.16th8 
5-16tltfi 
5-16018 

< • 

3-i«ii» 

\ 


13.75 
9.75 
8.5 
7.5 
4.625 
4.5 
3.75 
3.0 
2.25 
1.75 
1.0 
.725 
.625 




v/y///////':/yy:y///A 



A 




Tahb TL— fn. «. Taptr T '«• 



wiihhrf 








na»™ 




i^iiu. 


ai 




•dpilD, 


-'• 


In 














n 












7-16th9 










JT 


7-180)8 


G-1 tlu 


5-ietb< 


5.S5 




?! 


f 




ifnU 


B.5 








i 


3.5 


s 


1* 




1 


a.876 



Tuu Til— ft*. % SaA Inm. 



TMri 




WidlLK 




uSl^^tZ 










t«to. 












a 


I 




E-athi 


1.76 


1 






S-16tbi 


1.885 


1 




9 


e-16tb« 


1.3S 


1 




10 


e-i6Uw 


142B 


I 




10 


S-lflUu 


1.0 


1 




ila. 


i 


.7fl 



Tuna Vm.— 


Pia.8. XaOtitqwati^aadboaaMTaiUM. 


sai 


width M9M 
11)1 ud bottom 


~sr-' 


mud dEBBwl 
pwrtt 


ia. 
5 

!! 


1 
Si 


la. 

1 


25.0 
23.33 

2I.6fl 






TiBM Et-Fw. 


9. Tt-^porary B^. 




n».uih. 


Bib 
















■^^:i. 












boll. 


lb>. nil dr 








1.. 


in 




W 




8 


9 


7-lflUl» 


9.0 








i 


12.0 


n 




< 




1 


18.0 










I 


17.83 
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Tabu showing the DtmeMions and Weight of Coppertf the Dimennfm% 

being taken from Lag to Brim, 



Lag to 


Namber 


Weight 


Lag to 


Nnmber 


Weight 


Lag to 


Number 


Weight! 


Brim in 


of 


in 


Brim in 


of 


in 


Brim in 


of 


m 


IncbM. 


Galloni. 


Lbi. 


Inches. 


Galloni. 


Lb«. 


Inches. 


Gallons. 


Lbs. 


94 


1 


14 


22 


12 


18 


27^ 

274 


23 


344 


124 


2 


3 


224 


13 


194 


24 


36 


14 


3 


44 


231 


14 


21 


27i 


25 


374 


154 


4 


6 


24 


15 


224 


28 


26 


39 


164 


5 


74 


244 


16 


24 


28| 


27 


404 


174 


6 


9 


25 


17 


254 


29 


28 


42-, 


184 


7 


104 


254 


18 


27 


294 


29 


43t 


194 


8 


12 


26 


19 


284 


30 


30 


45 


201 


9 


I3i 


264 


20 


30 


32 


36 


54 


21 


10 


15 


26i 


21 


314 


344 


45 


66j 


214 


11 


16J 


27 


22 


33 


35^ 


50 


l^ 



Table of the Weight of Tin Plates as marmfaetwred 


Ml England, 




Number of 








Brand Mark. 


Sheets per 
Box. 


Length and Breadth. 


t^eigfatperBoz. 






In. 


ts. 


CWt. QTS. lbs. 




r 1 C or 1 Com. . 


225 


18: 


by 10 


10 




2 C. 


225 


13: 


n 94 


3 21 




3 C. 




225 


12: 


3 14 




HC. 




225 


13} 


„ 10 


10 7 


1 


HX. 




225 


18: 


„ 10 


117 




1 X. 




225 


13i 


„ 10 


110 




2X. 




225 


13; 


» 9* 


1 21 




3 X. 




225 


,f H 


1 14 




1 XX 




225 


isl 


„ 10 


1 1 21 




1 XXX . 




225 


13f 


„ 10 


1 2 14 




1 XXXX . 




225 


13} 
16| 
16; 


„ 10 


13 7 


One 


DC. 




100 


„ 124 


3 21 


Box 4 


DX. 




100 


„ 124 


1 14 


of 


DXX. , 




100 


16i 


„ 124 


1 1 7 




DXXX 




100 


16! 


» 124 


12 




DXXXX . 




100 


16: 


» 124 


1 2 21 




SDC. 




200 


15 


» 11 


12 




SDX 




200 


15 


» 11 


1 2 21 




SDXX 




200 


15 


» 11 


1 3 14 




SDXXX . 




200 


15 


„ 11 


2 7 




SDXXXX 


200 


15 


„ 11 


2 10 




WaatenorWcA 
Xmized 


1 225 


18} 


„ 10 


1 14 




TT . 


450 


18} 


„ 10 


10 




.XTT 


450 


13} 


„ 10 


1 14 



274 



nrBSf oooxfl, bic 



Tabu of the WeigM<ffOepp€r Pipes, 12 Incheti%I,engtkf a/ndflrom^IM 
to 3 Indies tn IHameter, cmd ) of an inch in Thickness, 



Pinnetar 
of Bore* 



4 in. 



1 



WeisM 
inLm. 



^4 
1.33 
1.51 
1.69 
1.89 



IMtmater 
Of Bore* 



11 ilk 
11 



14 



Weisht 
kiLbo. 



2.08 
2.23 

2.42 
2.67 
2.87 



Weiglit 
inl£L 



II in. 
2 

2i 



8.03 
8.21 
3.39 
3.58 
3.78 



ofBoai. 



24 in. 

2i 

2- 



iMgkt 



197 
4.12 
4.34 
4.56 
4.78 



Tabu o/ the Sore okd Weight of Codes for OopperSy Jtc, pf gkm 

J)ifiMnsiions* 



1 

1 Contentof 


Diameter 


Weight of 
Co^in 


Content of 


Diameter 


Welfhtof 


Copper in; 


of Bore 


Copper in 
GaUonB. 


of Bore 


Cock in 


Oalloni. 


in Inches. 


Lbi. 


in Inches. 


Lbs. 


80 


14 


7 


200 


21 


SO 


50 


li 


8 


260 


3 


34 


80 


2 


12 


340 


H 


44 


120 


21 


19 


420 


8} 
3| 


56 


150 


24 


26 


430 


70 



Table diowing the Weight ofLmdPipeSf gnd the lengths tk^esn usitatt^ 

mamtfactiHred, 



Bore in 
Inches. 


Lengtii in Feet. 


Wci^t of each Length in Urn, 


Common. 


Middling. 




H 

2 
24 


15 
15 
15 
12 
12 
10 

10 

■ 


16 
24 
30 
16 
48 
56 
70 


27 
40 
44 
56 
70 
86 


ZO 
43 
53 
€7 
83 
100 
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MEMORANDA 



things that are required to he kiWKm for the different Trades 

mentioned. 



EXOAVATOa AND WeLL-DiOGSR'S MraiOBJiVDA. 



Is, 3 feet clear diameter, and \ brick thick 
will require the net excavation, per foot 
in depth of about . 
:o, 3 feet 6 inches, diameter, ditto 
bo, 4 feet ditto ditto 

bo, 4 feet 6 inches, ditto ditto 
bo, 5 feet ditto ditto 

to, 5 feet 6 inches, ditto ditto 
bo, 6 feet ditto ditto 

6 feet 6 inches, and one brick thick 



bo, 
bo, 

bo, 
bo, 
bo. 



7 feet ditto ditto 

7 feet 6 inches, ditto ditto 

8 feet ditto ditto 
8 feet 6 indies, ditto ditto 

bo, 9 feet ditto ditto 

bo, 10 feet ditto ditto 

bo, 10 feet 6 inches, ditto ditto 
bo, 11 feet ditto ditto 

bo, 11 feet 6 inches, ditto ditto 
bo, 12 feet ditto ditto 

m 14 to 17 cubic feet of chalk . 
to, 17 to 19 ditto ditto, clay 
bo, 18 to 24 ditto ditto, earth 
bo, 18 to 20 ditto ditto, gravel . 
bo, 19 to 23 ditto ditto, sand 



12 cubic feet. 

15 do. 

19 do. 

23 do. 
28 da 

33 do. 
38 do. 
52 do. 
58 do. 
65 do. 
72 do. 
79 do. 
87 da 
.04 da 
14 da 

24 da 

34 da 
45 da 

One ton 
weight. 



an average for general calculations, may be taken as 
follows : — 

\5\ cubic feet of chalk, weigh one ton. 

18 ditto ditto, clay, ditta 
21 ditto ditto, earth, ditto. 

19 ditto ditto, gravd, ditta 
21 ditto ditto, sand, ditto. 

ubic yard of earth in original poaitum, ^irifit tiwro:^^ ^tRsis!LX\ 

to 1| cubic yarda 'wlcifcii dewg. 
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Bbioklater's Memoranda. 



Quantity of Brickwork in Barrel Drains and Wells, 



Diameter in 


ThickneMof 


Super, feet 
of li brickwork, 
in one yard nin. 


Number of 


I 

Length of -work i 
contained in one 

reduced rod. 

Yards. Feet 


clear, 
ft. in. 


brickwork, 
ft. in. 


bricks required 
or one yard run. 


1 


^ 


4i 


70 


63 


1 6 


4^ 


6 


96 


46 


2 


u 


n 


121 


36 


2 


9" 


17i 


280 


15 1 ; 


2 6 


9 


20^ 


330 


13 ; 


2 6 


1 IJ 


35 


560 


7 4 


3 


9 


23i 


380 


11 1 


3 


1 H 


39^ 


630 


6 1 


3 6 


9 


26| 


430 


10 


3 6 


1 n 


44 


706 


6 : 


4 


9 


30 


480 


9 


4 


1 n 


49 


780 


5 1 


5 


1 H 


58 


930 


4 1 


5 


1 6 


82 


1310 


3 


6 


1 H 


68 


1085 


4 


6 


1 6 


94J 


1510 


2 3 


7 


1 H 


77 


1235 


3 1 


7 


1 6 


107 


1710 


2 1 



One Rod of Brickwork contains 

272 feet superficial i*educed to thickness of one and a half brid^ 
or 1 foot 1 J inches. 

Or 11 cubic yards, and 9 cubic feet. 

Or 306 cubic feet. 

Or 408 feet super, of one brick, or 9 inches in thickness. 

Or 4300 stock bricks in mortar. 

Or 4750 ditto laid dry. 

Or 4500 place bricks in mortar. 

Or 5000 ditto laid dry. 

And requires 3 loads or 3 yards cube of drift, and 27 hxuiA 

of chalk lime. 
Or 3} loads of sand, and \^ W^^\& oii ^\/c>»\i<^ lime. 
Or 36 bushels of sharp eand, and ^^ \iw^^ q?1 ^»\jissa\.. 
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load of mortar measures 1 cubic yard, or 27 cubic feet ; 

requires 1 cubic yard of sand, and 9 bushels of lime ; 

and will mi 30 hods, 
bricklayer's hod, measuring 1 foot 4 inches x 9 inches x 9 

inches; equals 1296 cubic inches in capacity; and 

contains 20 bricks, 
single load of sand and other materials ^equals one cubic 

yard or 27 cubic feet. 
d a double load equals twice that quantity, 
neasure of lime is a single load or a cubic yard. 
B thousand bricks, closely stacked, occupy about 56 cubic feet, 
e thousand old bricks, cleaned and loosely stacked, occupy 

about 72 cubic feet, 
e foot super, of reduced work(l foot 1 J inches thick) requires 

16 bricks, 
e foot super, of gauged arches requires 10 bricks, 
le foot super, of facings requires 7 bricks, 
e yard of brick-nogging requures 45 bricks laid flat, or 30 

bricks on edge, 
e yard of paving requires 36 stock bricks laid flat, or 52 on 

edge. 
)ck or place bricks commonly measure 81 inches, by 4 J inches 

by 2i inches, and weigh from 5 to 6 lb. each. 
ving bricks measure 9 in. by 4^ in. by If in., and weigh 

from 4 to 4 J lb. each, 
e yard of paving requires 36 paving bricks laid flat, or 82 on 

edge, 
atiles measure 1 ft. 1^ in. by 9^ in. by J inch, and weigh 

about 5i lb. each, 
tin tiles measures 10 J in. by 6 J in. by -f in., and weigh about 

2^ lb. ea(^, 
ot tiles measiire about 12 in. by 12 in. by 1^ in., and weigh 

about 12^ lb. each. 
tall ditto measure about 10 in. by 10 in. by 1 in., and weigh 

about 8J lb. each. 
e yard of paving requires 9 foot tiles, or 13 small ditto, 
.tch clinkers measure 6 J in. by 3 in^ by IJ- in., and weigh 

about 1 J lb. ea^^h, 
e yard of paving requires about 140 Dutch clinkers on edge. 
e bundle of plain tile laths contains 500 feet of stufi*, 1^ in. 

wide, and ^ in. thick ; or 167 laths, if 3 feek\.\s5^%\ VL^ 

laths, if 4 feet long; 100 laths, \i 5 fe^tVyck!^. 
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One square, or 100 superficial feet of plain tilings requires 

1 bundle of laths. 
One load of plain tile laths contains 30 bundle& 
One bundle of pantile laths containg 120 feet of stuff, or 12 

laths, each 10 feet long, 1^ in. wide, and 1 in. thick. 
One square of pantiling requires 1 bundle of laths. 
One square of plain tiling, on pitched roo^ each tile showing 
4 in., will require about 600 tiles, 1 bundle oi laths 
with nails, 3 hods of mortar, and 1 peck of tile-pins. 
If showing 3 in., 800 tiles will be required Uae asaadf 
surface. 
One square of pantiling, the tiles laid to a gauge of 10 in., will 
require 180 tiles, or 150 if a 12 in. gauge ; and 1 bundle i 
of laths. « 

The materials of mortars and cements lose one-ihixd of their 

original bulk by being mixed. 
The solid materials of mortars and cements require of water 

about one-third of their original bulk. 
In Measuring Bbioewobe, aU flues are to be measured as 
solid wcHky and the spaces occupied by timbers built is j 
are not to be deducted from quantity of brickwork. i 
Brickwork in very thick solid waUs^ piers, abutment^] 
counterforts, foundations, and other similar laige masses; ^ 
may be brought into cube yards or feet as agreed; bott^ 
ordinary walls for houses, warehouses, and other build- 
ings^ are to be reduced to the standard rod of 5^ yardf 
square, or 272 feet superficial of the thickness of 1^ brick, | ] 
or 13^ inches. # . 

Facings and cuttings to be charged at per foot mper. 
Prices diarged as '* Lahour only'' are imderstood to inch]dr| ^ 
the erection of necessary scaffolding, but not providisnil^^ 
it; ^^ Lime and Labom'y^ or ^^ Laborur <md Mwim^ 
includes scafiTolding and other materials, except bricks. 
Doorways asid other openings are to be deducted. i ) 

Centering for arches, &c., to be charged extra^ unleiB othe^ii 
wise particularly specified. J!^ 

In fsbcings, at per foot mper,, half of the depths of reradf '^ 
is to be allowed, if not to be stuccoed. ' \ 

Arches to be measured ptr foot miper^ changing £Ace aalt j^ 
soffite. y^ 

AU moulds, templates, a&d centres for .drain% and similar |L 
works, to be charged «x.t£«i. ' 
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measuring plain tilings 4 in. 10:6 to be aUxM^ed for eavcA 
and 6 in. for (Jripping eaveg; 1 foot in width for each 
valley, and 3 in. lor m cuttings. 

inting old walls, includes the erection of scaffolding, if needed, 
raking out the rotten mortar, and washing the walls. 



SiiATEB's Notes ahv Memoranda. 

16 cubic foot of slate weighs abcmt 180 lb., or 12^ 
cubic feet equal one ton; henoe, slabs, { in. 
thick, weigh, per foot super. 

Ditto ditto 1 in. 

Dit*a ditto li do. 

Ditto ditto IJ do. 

Ditto ditto 2 da 



. in lb. 


. 15 do. 


. 18i do. 


. 22J do. 


. 30 do. 



Dubles, 13 by 6 ins., 500 will cover one square 
idies, 16 by 8 do., 222 ditto 

)untesse8, 20 by 10 do., 143 ditto 

iichesses, 24 by 12 do., 100 ditto 



oubles, 1000 will cover 2 9qiUKrf6 and weigjb about . 
adies, ditto 4i da ditto 

ountesses, ditto 7 do. ditto 

uchesses, ditto 10 da ditto 



Dubles, one ton will cover about 

idies, ditto 

>xintesses, ditto 

cichesses, ditto 

iperials (30 by 24 ins.) ditto 

igs and Queens (36 by 24 ijQ8») ditto 

estmoreland . . ^ , 



• 


Stu 


, Cwt. 


bout . 





15 


• • 


1 


6 


• • 


2 


2 


• * 


3 


1 


Siuavts. 


Feet super 


2 




67 


3 




46 


3 




34 


3 




5 


2 




50 


2 




25 


^ 




^ 
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In measuring slating, the width of the eaves is to be al 
measured at widest part. Hips, valleys, and cuttin 
to be run, and allowed 6 ins. throughout. For c 
plans, one-third of the superficial dimension is to be aJ 
extra. 

Carpenter and Joiner's Notes and Memoranda. 



From 27 to 30 cubic feet of ebony , 


About 34 


ditto of mahogany . 


„ 32 


ditto of oak, just felled . 


„ 48 


ditto ditto, seasoned 


» 42 


ditto of beech .... 


„ 42^ 


ditto of ash .... 


„ 48 


ditto of maple or teak 


„ 50 


ditto of Baltic Fir . 


„ 53 


ditto of elm or walnut 


„ 55 


ditto of pine .... 


„ 59 


ditto of sycamore, chestnut, or 




lime 


„ 68 


ditto of poplar 


„ 65 


ditto of fir (Scotch) . 



1 ton we 



Of Deals, 120 are called 100. 

One load of timber contains — 

50 cubic feet of square timber. 
100 feet run of timber, 12 by 6 ins. 



200 


ditto. 


6 by 6 


ins. 


150 


ditto, 


of 4 in. 


planking. 


200 


ditto, 


of 3 in. 


ditto. 


300 


ditto. 


of 2 m. 


ditto. 


400 


ditto. 


of li in. 


ditto. 


600 


ditto. 


of 1 in. 


ditto. 


17 


3 in. dealS) each 21 feet. 




18 


ditto. 


20 do. 




23 


ditto, 


16 do. 




26 


ditto. 


14 do. 




30 


ditto. 


12 do. 




14 3 


in. planks, 


each 21 do. 




15 


ditto. 


20 do. 




18 


ditto, 


16 do. 




21 


ditto, 


U ^0. 




25 


ditto, 


Vi ^0. 
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One square of flooring requireB of 12 feet boards — 

If rough No. 12 

edges shot 124 

wrought and laid folding .... 13 

straight jointed 14 

If battens, rough 16 

ditto, edges shot 16^ 

ditto, white, laid folding . . . . 17 

ditto, yellow, straight jointed ... 18 

" Labour only** includes none of the materials employed. 

^^ Labour and Nails** includes glue, nails, and sand-paper. 

" From the Bench ** signifies the preparation of the work at 
the shop, the fixing being performed by other workmen, or 
charged separately. 

" Fixed,** or "Jitted and hung** includes all labour. 



In Measuring Carpenter and Joiner*8 Work, 

Girders and binders of bridged and ceiling floors are to be 
measured, and allowed as framed. Trusses, including binders 
and tie-beams, are measured as framed; also gutter plates, 
dragging pieces, and wind braces. Wall plates are taken as 
bond timber. Halving, scarfing, and dovetailing in bond 
timbers do not constitute them framed timber. 

All cuttings and waste to hips are to be allowed. One side 
of king-posts between the shoulders is to be deducted, also half 
a side of the queens ; and half a length of bond timbers where 
openings occur. 

In measuring for labour only, or for labour and nails, the 
bearings one way only are allowed. 

Returned beads are double price. Sunk grooves or beads 
three time& Circular timbers, flat sweep, are once and a half 
the price of straight ; quick sweep, twice ; elliptical, twice and 
a half; and circular circular, three times. 

In measuring gutters and beaxeTS, ^Ai oTL^^V^EiM ^ ^^^^'^o^Sa. 
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of the lier boards as gutters and bearers : ramed gutters are 
taken as cube timber framed for the sides, and the bottom as 
gutter with framed bearers, at per foot super. 

In naked framed floors, irregular lines on plan are to be paid 
for extra as per value, and labour in raising large timbers to 
difl&cult places to be charged extra. 

Carpenter's work in new oak or elm to be charged one third 
more than in fir. Ties for nogging to be charged, at per foot 
super., as rough deal fixed. In rough boarding, per square^ 
3 inches are allowed for cutting to hips, splays, and irregular 
angles. 

In floors — deduct slabs, allow 3 inches by the length of all 
cuttings to rakes, and allow mitred and glued borders and 
margins, at per foot run. In measuring framed back linings, 
allow 2 inches more than length of shutter and full width, 
including tongues. Framed grounds are to be allowed the 
whole length of the two sides and the head, by the width of the 
ground. Framed fronts are measmred with the doors ; and, if 
less than 3 feet super., are allowed for, one fourth extra on 
ordinary prices. 

In partitions, doorways and other openings are deducted, and 
doors, rebates, stops, fillets, &c., taken separately. 

Partitions to spandrils of stairs are measured net, and 
allowed one fifth more than ordinary price for framed partitions. 

In measuring stairs, one step and riser are taken the extreme 
width by the length for each step. The whole space covered 
by winders is taken, one inch being added for each nosing. 
Housings, brackets, nosings, turnings, <fec., are numbered and 
taken separately. Hand-rails are measured along the centre of 
the top. Frieze and cradling are taken separately from the 
soffite and plancier, which are taken as deal, wrought and 
framed, according to the thickness and working. 

Mouldings more than 4 inches girt are taken as superficial ; 
the whole external profile, including the back edge, being 
measured by a fine string closely fitted into the sinking. 

Water trunks are measured the whole height or length, and 
3 inches allowed for each joint. 
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Plasterer's Notes anp Memoranda. 



One bushel of cement 
laid . 

Will cover . 

One bushel of cement 

and one of sand, 

will cover . 
One bushel of cement 

and two of sand, 

will cover . 
One bushel of cement 

and three of sand, 

will cover , 

And BO on in proportion. 



1 in. thick 


fixLtliick 


}iii. thick 


{in. thick 


yds. ft 

2 2 


yds. 
1 


ft 
8i 


yda. ft. 
1 6 


jdB. ft. 

1 H 


i i 


3 


8 


3 3 


2 7 


a 6 


5 


n 


5 


4 n 


8 8 


7 


7 


6 6 


5 5 



1 in. thick 

yds. ft 
1 1 



2 2 



3 3 



4 4 



One cubic yard of chalk lime, 2 yards of sand or drift, and 
3 bushels of hair, will cover 75 yards, render and set on 
brick; or 70 yards on lath. 

The same quantity of materials will cover 65 yards, plaster, or 
render 2 coats and set on brick ; or 60 yards on lath. 

Floated work requires nearly the same as 2 coats, and set. 

About 4J super yards may be covered with a bundle of laths, 
and 500 nails. 



In Measuring Plasterer's Wore, the ceilings are to be 
taken from wall to wall, deducting one cornice in each direction. 
For the cornices, the length taken in the middle of the width of 
the cornice is to be measured, and the girt measured on the 
profile of the mould or from the wall to the ceiling. All angles 
more than eight in each ceiling are to be allowed for extra, at 
the rate of 1 foot 6 inches run of the cornice each. Enrichments 
to be numbered and charged separately, according to Schedule. 
On brick, .plastering is measured from upper edge of grounds to 
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ceiling or roof, if plain, allowing 3 inches extra height; i 
cornice, measure halfway up the cornice, and allow this i 
addition to net height. Moulds, and all tools are included i 
the prices. Scaffolding must be allowed for extra, if the plastc 
cannot be served from the ground or floor. 



Mason's Notes and Memoranda. 



Average Number of Cubic Feet of Various Stones, equal to On 



Ton h 


1 Weight 






Marble . 


. 13 




Granite . 


• 


. 13J 




Purbeck Stone 


• • 


13i 




Portland ditto 


1 • i 


16 




Bath ditto 


• • 


. 16 




Bra-mley Fall . 


» 9 


. 14J 




Yorkshire ditto 


i • 


. 15J 




Craigleith ditto 


> • 


. 16 




Grindstone ditto 


K • 1 


. 16i 




Of 2 inches York paving, 


about 84 feet super. 


3 ditto ditto 


56 


do. 


4 ditto landing 


42 


do. 


6 ditto ditto 


2S 


do. 


Of 1 in. marble slab, 


about 156 


do. 


IJ do. „ 


117 


do. 


2 do. „ 


78 


do. 


Of 3 do. granite, 


about 54 


do. 


4 do. „ 


39 


do. 


6 do. f, 


27 


do. 


Of 2 do. Purbeck paving 


J, about 80 


do. 


2i do. „ 


67 


do. 


3 do. 
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In Measuring Mason's Work, all stone above 4 inches in 
thickness is commonly measured cubically. If 4 in. or 
less in thickness, to be charged super. Cube quantities 
are to be allowed for as the stone leaves the saw. Span- 
dril steps are measured on extreme width, and winders 
extreme length, including, of course, the tailing into the 
wall. Beds are not usually allowed for curbs, or for 
solid stone steps on brickwork j if on stone, half a bed 
should be allowed. Landings are charged as plain work 
all over, and half the soffite allowed also as plain, if 
worked fair. Hoisting to be charged extra for all work 
above 40 feet from the ground. 

For Smith's Notes and Memoranda refer to the Tables, &c., 
in the first part of the Appendix, where tables of the 
weights of metals, and of the proper dimensions to be 
given to cast-iron cohmins, girders, and binders, are 
given in a most convenient manner for ready reference. 



Painter, Glazier, and Plumber's Notes and Memoranda. 

Superficial quantity of painting to be measured, and all 
sinkings and edges to be allowed in superficial dimensions. 

Mouldings and all work cut, both edges to be charged per foot 
run, as per Schedule. 

Railings and open work are to be allowed as flat work, both 
sides over the surface painted, and the intermediate spaces. 
Small ornamental work to be charged twice for each side all 
over. 

Ladder work and all external cornices or other parts of diffi- 
cult access, are to be allowed for extra. 

In Glazing, the net quantity of glass is to be measured between 
the rebates ; if sashes glazed per foot super., the entire 
surface between external rebates to be allowed. Circular 
and irregular shaped panes to be measured over extreme 
sides or angles. 

All scaffolding required to be allowed for extra. 

See previous part of Appendix for Tables of lead pipe, tkc. ko. 
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In Gilding, a booh of gold contains 25 leaves, each 3^ by 3^ in., 
and one book is usually considered sufficient to cover one 
square foot of plain work. 

In Paperhanging, a " piece " of common or English paper is 
12 yards long, 1 foot 9 inches wide, and contains 7 yards 
or 63 feet super. One piece in eight is allowed for waste. 
French papers contain about 4J yards super, per piece, 
being of various width. 

Borders are 12 yards, or 36 feet, in each length, each being 
technically called a dozen. 

Any part of a piece required is allowed for as a whole piece, 
except in repairing. 



THE END. 
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Goaoh House and Ledged Doozs, 102. 
Cocks, BaU, Bib, &c., 198. 

Weight of, 274. 

Columns and Pilasters, 45. 
Columns, Tables of Cast Iron, 250 — 

266. 
Collinge's Spherical Hinges, 126. 
Concrete, 2. 

Conduit and Drain Pipes, 10. 
Contents of Planks and Deals, 

Table of, 244. 
Contractor's Tools, 236. 
Coping. Sills, &c., 136. 
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Weights of, 267. 
Copper Pipes, Weight of, 274. 

Sash Line, 232. 

Coppers, Weights of, 275. 
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Corrugated Iron, 204, 
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Crabs, 236. 

Cradling and Frieze, 46. 
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Outside or Street, 96. 
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Dwarf Doors, 86. 

Elbows, Soffites, &c., 73. 
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Memoranda, 277. 

Facings, 3. 
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Felt, 228. 

Fences, 26. 

Fencing, Wire Strand for, 230. 

Ferules, 195. 

Fillets, Bearers, &c., 35. 

Fir, Framed and Wrought, 16, 

in Scantlings, 15. 

Fire Bricks, 13. 

Lumps and Tiles, 14. 

Stone, 141. 

Flat Wire Ropes, 232. 
Flattened Glass, Prices of, 173. 
Floor Plastering, 161. 
Floors, 26. 

Naked, 22. 

Fluted Sheet Glass, 174. 
Foot Valves, Gwynne's, 239. 
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Measniing Mason's Work, 285. 

Plasterer's Work, 283. 

Metallic Cement, 169. 

Lava, 227. 

Sash Line, 132. 

Monuments, ^ate, 158. 
Mortice Lodes, 129. 
Mouldings, 47. 

■ in Plastering, 162. 
Black Stained, 223. 

Nails and Screws, 123. 
Naked Floors, 22. 
Newels, 42. 
Niches, 5. 
Nogging, 4. 
Non-conducting Felt, 228. 

Oak Boards and Planking, 36. 
Outside Doors, 94. 

Work, Plasterer's, 164. 

Oxford f^nts, Enamelled Slate, 
154. 

Paint Cement Work, 166. 
Painter's Day Work, 192. 
Work, 186. 

■ Glazier and Plumber's 
Memoranda, 285. 
Palin^fs, Posts, &c., 25. 
Palladian Sashes and Frames, 67. 
PantUing, 9. 
Paper-h£uiger's Day Work, 225. 

_ Prices, 221. 

Paper-hanging, 286. 
Parallel of flench and English 
Scales, 243. 

T Iron, Weights of, 270. 

Parian Cement Work, 168. 
Partitions, Quarter, 23. 

Wainscoting, &c., 106, 

Patent Detector Looks, 129. 

Gate Hinges, 127. 

. Plate Glass, 180. 

Quarry and Diamond Bough 

Plate Glass, 178. 
Paying, Asphalting, &c., 224. 

Brick, 6. 

Castle HiU Stone, 143, 

^ THes, 14. 

Paviour's Day Work, 225. 
PerfoiBted Glass, 179. 
PidsBf Mammec&t &a, 236, 



Pilasters and Columns, 45. 
Pipes and Gutters, Cast Iron, 201. 

Zinc, 214. 

India-rubber, 234. 

Weight of Lead, 274. 

of Copper, 274. 



Plain Tiling, 9. 
Planing, Sawing, &a, 116. 
Planking, Oak Boards, &a, 36. 
Planks, Boards, &c., 120. 
Plasterer's Day Work, 170. 
Notes and Memoranda, 

283, 

Work, 159. 

Plate Glass, Patent, 180. 

British, polished, 181. 

Plates, Tables of Weights, 250. 
Plugging and Bracketing, 19. 
Plumber's Day Work, 198. 
Notes and Memoranda, 

285. 

work, 192. 

Pointing, 4. 

Polished Plate Glass, 181. 
Portable Steam Engine, 240. 
Portland Cement Work, 166. 

Stone, 134. 

Pozzolana, 228. 

Work, 166. 

Pumper Gwynne's, 288, 

Lead, 194. 

Purifiers, 147. 

QuAKBT and Diamond Bongl 

Plate Gla^ 178. 
Quarter Pajtitions, 23, 

Baii^s, Hand, 41, 44. 

Weight of Iron, 372. 

Hallway Turntables, 236. 
Eansome's Patent Silidous ^kaub, 
148. 

Purifiers, 148. 

Bedmund's, ColUnge'a, andlmn^ 

Patent Gate-hinges, 127. 
Belaying Slating, 149. 
Bendering LatbjAg, &o., 159, 
Bevolving Shutters, 82, 121. 
Bidges and Hips, 159. 
Bising Skew-butt Hinges, 124, 
BoUed Iron, Weight of, 268. 
Boman Cement Wock, 165, 
\ Boofing, 20, 
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Lg Felt, 228. 

— Iron, 207. 
Slating, 149. 

, Wire, 230. 
L Arches, 4. 

— Plate Glass, Hartley's, 177, 

179. 

— Timber, 15. 

Ing Articles in Garpenter*s 
Work, 49. 

— in Mason's Work, 137. 

— in Painter's Work, 187. 

lNCBAS Iron Work Company's 
ses, 203. 
Doors, 98. 
Fastenings, 130. 
Frames, 64. 

and Squares, 

Painting, 188. 
Iron, Weight of, 271. 
Line, 131, 132. 

Copper, 232. 

9,58. 

— and Frames, 61. 
ig and Planing, 116. 
Sngy Fir in, 15. 

Timber in, 119. 

^ed Tubes, 229. 

's and Nails, 124. 
djusting Spindles, 128. 
3l Asphalte, 226. 
Glass, Prices of, 176. 
Fronts, Sashes for, '61. 
Os, 236. 

er Fastenings, 130. 
ers, 79. 

e Mouldings, 47. 
Traps, 11. 
, Slate, 161. 
ings, 29. 
ghts, 71. 
, Marble, 145. 
• Slate in, 150. 
Baths, 157. 
Chimney Pieces, 153. 
r's Day Work, 159. 

— Notes and Memoranda, 279. 

— Work, 149. 
s. Glass, 185. 

lg. Battening for, 21. 

— Roofs, 149. 

I's Day Work, 209. 



Smith's Notes and Memoranda, 285. 

and Founder's Work, 200. 

Snoxell's Shutters, 121. 
Socket Pipes, 10. 
Soffites and Elbows, 73. 
Sound Boarding, 17. 
Specific Gravity, Tables of, 246. 
Spherical Hinges, 126. 
Spindles, Self-adjusting, 128. 

Valves, 196. 

Splays, Cuttings, &c., 8. 

Spring Hinges, 126. 

Stained Mouldings, Black, 223. 

Staircases, 37. 

Stancheons, 258. 

Steam Engines, 240. 

Tubes, 229. 

Steel, Brass, and Copper, Table of 

Weights of, 267. 
Steps, Slate, 152. 

Yorkshire, 139. 

Stock Locks, 129. 
Stone in Blocks, 134. 

Weights to Crush, 249. 

Stoneware Pipes, 10. 

Stop Cocks, 197. 

Straps, 229. 

Street Doors, 96. 

String Boards, 39. 

Stripping Slating, 149. 

Strips, Bearers, 35. 

Stucco, 161. 

Sundries in Iron Work, 208. 

■' in Mason's Work, 137. 

Table of Scantlings, 244. 
Table Tops of Slate, 156. 
Taper, T Iron, Weight of, 271. 
Telekouphonon for Speaking 

Pipes, 133. 
Tiles, 14. 

Glass, 184. 

Tiling, Plain, 9. 
Timber, 16. 

in Scantling, 119. 

Tin Plates, Weight of, 273. 
Traps, Sink, 11. 

Trunks and Gutters, Water, 62. 
Tubes, Wrought Iron, 216, 229. 
Tubular Drain Pipes, 10. 
Tuck Pointing, 4. 
Turntables, Railway, 236. 
Turret Clocks, 199. 
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Ubinals, Enamelled Slate, 156. 

Valehtia Slate, 151. 
ValyeB, Spindle, 196. 
VamiBhing, 191. 
Veneer Hand-railB, 44. 
Venetian Framee, 57. 
Sashes and Frames, 67. 

Wainsoot and Mahogany in Thiok- 
nesses, 110. 

Doors, 98. 

« Sashes, 58. 
Wainscoting, Partitiums, &o., 106. 
Wall Bordering, 18. 
Washers and Wastes, 196. 
Water Trunks and Gntters, 52. 
Weather Boarding, 18. 
Weights and Measures, 241. 
of Bar Iron, TaUe of, 247. 



Well-digger, Exoayatar, 1. 

Memoranda, 275. 

Whitewashing, 169. 
Window-blind Maker^i 

121. 

Wire Strand, 238. 
Writing, 191. 
Wrought, Fir, and Framed, 15. | 

Iran Gutters and Pipes, 

211. 

Hinges, 125. 

Tubes, 215, 229. ! 

Work, 206. j 

YoRKSHiBB Copuig, Sills, &0., 139. 

Steps, 140. 

Sttme, 139. 

Zmo Gutters and Pipes, 214. 
WoAer's Prices, 213. 
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CAST IRON 

S HOP FRONT S 

BJtASS em COPPUf 

BRAaa om xittc 

STALL PLAT£9i 



HOISTS 

AND 

LIFTS, 

WAREHOUSES, 
BANKS 

HOTKL9 
HOSPITALS,^* 

BYHANDOR9TEAM 
POWER, 




ADVBBTISBHBIITS. 

WILLIAM BISSELL. Wholesale 
iToimionger, XJSIOS STRBBT, WOLTEK- 
HAJIFTON. 

Fropiietor of tbs Patent BQUI-AOTION EIM 
Md H0&TI8E LOCKS ; patfaiutM of the FLOOB- 
INQ CRAMPS; and SoU Agent for HAIGH'8 
PATENT MORTiaiNQ, BOKINQ, uid DEILL- 
IHQMACniHES, ____ 

The mort POWBRFCL, SIBIFLB, BAST, ud 
DIJtUBLIt in the Market ; eomtuning the beri 
Mecluuiical Frindplei of BCCEMRIC and LBTBE 
MOTIONS. 

TeMimoniali of thebighest elawoan be shown from 
Boilden in almiiM every part of the United Kingdom. 

A The Boring and Drilling Apparatoa, vhkb 
can be remored at plearare. 

Frioe £H IDt. oomplete, with a aet of K^ 

Chiaels, CoFe-driicr, and Bcsing Apparatni. 

^13 lOt. Do. do. withoBt the Boring Apfitiatu 

HAIGH'S NEW FATSirT TESnCAL XQITILIBBIini UW FKAKE. 
No.lfli2e,oorDpIel« TT "T* P""* «"1 Bad^ 

with one 7-iDch Sskv n T jL >nd Qroored Sil«nt 

Cjlinder, 12-iuch HKlt "TBsll^ Peed Motion, BWp 

itroke, Fly Wheel, 

Crank Shaft, and 

Cooneeting Bode, 

twelTe Sawa and 

BBcklea, four Looae 

Framea for Saws, 

changing, to pre- 
pare while work 
ing, Iwelre Pillara 
itnd Roller! for .-^ 
carrying Timber, s^~ 
Peed Roll 

PATENT CIRCULAR SWING SAW BENCH, 

and Screw fi» Bh» 
LDg and LovenK 

the Saw to reqnini 
height or d_epth,b 




4rt. 6in. loDg, 2ft. 
t>in. wide, 2ft. 5in 
high, complete with 
one 24-inch aid 1 
in«h Circular Sans, 
MoTeable Fence, 
Orin'nff Pnlleji, 
Pedestal and Fuot-I 
screw .Carrier, 
Tighleaiag Pulley 




Ootting Ti 
arooTea, Bebatei 
SB. Priee S^- 
Bxtta for FtnH 



ADVERTISBMENTS. 



TUPPER & CO., 

MANTJFACTTTREES OP 

GALVANIZED IRON, 



AKD 



GALVANIZED TINNED IRON, 



IK 



Sheets, Patent Tiles, Iron Roofs, Churches, 

Schools, Houses, Bifle Sheds, Cisterns, 

Tanks, Iron Fences, Telegraph 

Wire, and Stores, ftc &c. 



T. and Co. Design and Contract to Erect and Fix complete, in any part 

of the Country, 

ROOFS; ALSO, CHURCHES, STORES, OR OTHER BUILDINGS, 

BOTH OF GALVANIZED AND OF PAINTED lEON. 



OFFICES: 

61a, MOOEGATE street, LONDON, EC. 

WORKS: 

LIMEHOUSE, LONDON, 

AND 

BERKELEY STREET, BIRMINGHAM. 



MERCHANTS AND SHIPPERS SUPPLIED. 

ffiON OF EVEEY DESOEIPTION GALVAHIZED. 



FOR DESCRIPTIVE CIRCULARS APPLY AS ABOVE. 



ADTBETI3EMBNTS. 

TO ENGINEERS, BUILDERS, CONTRACTORS, 
IRONFOUNDERS, &c. 

JOHN NEiWTON & Co., 

HOVDUSAB WHASF, 74, ft FALCOV WHABT, 80, 
BAirCSIDE, SQUTHWASE. LONDON. BX. 

Stourbridge, Kewcastle, and Welsh Fire Brick and 
Tile MerchantB. 



WHOLES* LH AND FOR K 
DEPOT SOS. RAMSAY'S NEWCASTLE FIRE BRICKS, CLAYS, lee^ 
RAMSAY'S GARESFIELD FOUNDRY COKE. 

S^B. GooAm nud« ta PfttUm oa tbfl HhOTtflflt nolioa mnd Ta<*t nasoiublo tvm. 
ShlpplDK Oidsn azHnCad wltb diipitcb. Romui uid Portland Oemsnt*. Pluur of 
FulB. ukI ill Itiait ot Building UftlarUU. ( Plaus b« putioalu- In KldrsHliig In (dIL) 

EVANS, SON, AND COMPANY, 

33 and 34, KINO WILLIAK SrBSET, 

ABTHUR STBSET WB8T (FACINa THE KONVMEND, 
LONDON BRIDGE, E.G. 

WHOLESALE, BETAIL, AND FOE EXPORTATION. 




*Dd with tha IMMl l» 



WABEB. PAFIBB HACBI 

■Dd Jipanncd Goodg, TBA 
mi COFFEE DBNEL DIBB 



EVERY ARTICLE OF FURNISHING IRONMONQERl 
EVANS* PRIZE MEDAL KITCHENER 

Ii the Bsn CoDklni: Appmhu jst IntrodDosd. Tha Tnda BuppUad. 



iL ejd ; 1} Id. lOd. ; S in. Ii. pel toot iDpsr. E«i7 daaoitpilon ol pKramoit i 

TAR FAVEHEHT. 31)0. thick, ^! ad, par yud aapsr. ; » la. St. td. ; ti^ U, tt.i 
taa e la. 41. e<L Apply lo Hr. Whj—-"*- " -^ " — 



aitpar yard ■anr. ; S In. at. M, ; 4 in. : 
n WBisBi, SS, Buaklenbniy, Londeo. 



ADVERTISEMENTS, 




PRIZE MEDAL TO MAW AND O O.. 

ISTEBITATIOHAL EXHIBITIOir, 1869. 

IMPERISHABLE TESSELATBD PAVEMENTS, combining 

1 > hlghlr DsoontiTe (vd Economlol subrtltuto lor ordinaiy Boon or their parlih- 
■ble ooTwliigi MAW A Co.'B Patlom-book, dsrigned By M. DroB ~ 






Uier With ft fipaoUl de«^ii and eadnute 
hftH, pauufip CDnsoTTtitoFy, Toruidah, 
otlilll WotEi, BnMla;, Salnp, or to the 






1» amt on nnbcaJSoa to 
r. R BIMf BOlTiIid BONB, 



, _... wmiB «eni ( 

. — London Ageotn W. F 

greaC nrlet; of ipsolmaiia ol tbe pH*aoait. 



ADYBBTISEMENTS. 



CLAUDET Sc HOUGHTON, 
WINDOW GLASS JWTEROHANTS, 

89, HIGH HOLBORN, LONDON. 

Plate Glass, Patent Plate, Sheet and Crown Glass, and eveiy 
kind of Plain and Ornamental Window Glass. 

LIST OP PRICES OR ESTIMATES SENT FREE ON APPLICATION. 

WINDOW GLASS. 



•9 



JAMES HETLEY & CO, 

Britifth and Patent Plate Glass, Crown, Sheet, and Ornamental 

Window Glass Merchants, 

3 5, SOHO SQUARE, LONDON. 

Lists of Prices and Estimates sent on receipt of particulars. 



I 




CAUTION TO ARCHITECTS AND BUILDERS. 

N consequence of complaints arising from the substitntion 

of INFERIOR and 8PURI0US ARTICLES instead of 

SMITH'S PATENT DOUBLE-ACTION DOOR SPRINGS, 

SMITH'S PATENT WEATHER-TIGHT WATER BAR, AND 

SMITH'S PATENT WEATHER-TIGHT CASEMENT FASTENINGS FOR 

FRENCH WINDOWS, 

The abore are mont respectfully requested to obaerve that all Oenuim ArUelu sre 
stamped with the Name and Addrtu — 

SMITH, PATENTEE, 
69, Princes Street, Leicester Square, London, 

AND ONLY SUCH ARE WARRANTED. 

JOHN ARCHBUTT & SONS, 

O 201, Westminster Bridge Road, Lambeth, 
near Astley's Theatre. Revised list of Pxioes 
for present Season : Best 10-inch Dumpy Levd, 
with solid centre, complete. £8 10«. ; ditto with 
compass, £9 9s,: 14-inch ditto, £10 10«. and 
£11 \U. ; with Burleigh's improved rotatory t 
adjustment and diaphragm, £1 1«. extra. Theo- ' 
dolites equally low. .an inspection wiU ytim \ 
their instruments cannot be surpassed in quality, I 
accuracy, or price. Illustrated ! 
Catalogues jMSt free. N.B— : 
Levels and 'iheodolites on hire. 
Established 1796. A large stock 
of every kind of Inatrumenti, 
Scales. Tapes, dto., uaed by CM 
Engineers, Surveyoni, and Aitlii- 
tecui 




d^ 




ADVBRTISBMBNTS. 
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ADYEBTISEMENTa 



TAEPAULINS for COVEEING EOOFS during Eepaiw, 
BOAFFOLD CORD, and every description of BOPS used l^ Buildms upon fhe 
Lowest Terms. Marquees and Temporary Awnings on Sale or EUie. Orden per post 
receive the most prompt attention. 

H. PIGGOTT, 

59, Biihopdgate Street Without, E.C., lUnufiMtnrer \fy appoiBtment 
to Her Majesty'! Honourable Board of Ordnaaoe. 



FINE BEICKS— Best Eed and White Facing Bricks; 
White, Red, and Black Cutters ; Fancy Moulded Bricks of many deeigns ; Bidg* 
Tiles, plain and ornamental ; Red and White Roofing Tiles of many deatois ; JBbed and 
Black Ornamental Paving Designs ; Hard White Paving Bricks, ana many other 
manufactures. 
Lithographed pattern sheets forwarded on application to 

BICHASD LANQLET, 

Agent on the East Cowes Park Estate, Isle of Wight. 

Paper Hangings (Britisli and Foreign), Decoratioiis, &c. 

WILLIAM SHIEES & Co., Manufacturers, Importers, and 
Exporters of Paper Hangings ; general Painters, Decorators, and Omamentists^ 
Sign and Glass Writers ; Glue, Gum, Varnish, Paint and Colour, and Gold Mouldings 
Merchants, and general RepHirers of Property. Largest Stock and Vari^y in the 
Kingdom, Newest Designs, Liowest Prices. The Nobility, Gentry, Large Buyers, ani 
the Trade, are respectfiuly invited to an early inspection of the New btock for 1865^ 
far surpassing anything in Paper ELangings hitherto offered. Pattern* sent to any 
address on receipt of Six Stamps. 

8 and 5, DEANSGATE, MANCHESTER 



GARDEN WALLS. 

FOXLET'S PATENT COERTJaATED BRICKS are 
Ornamental, Cheap, and Durable, and the most complete remedy against all 
the evils attending the present system of training Fruit Trees. Particulars oa 
application to the Patentee, 

J. FOXLET, Stony Stratford, Booki. 
Agents for LONDON— Messrs. EASTWOOD, Lambeth. 



E EDMUND'S PATENT HINGE MANTJFACTOET and 
WAREHOUSE, Wellington Foundry, No. 68, Charles-street^ City Boad, &a, 
near thu Canal Bridge. 

BENJAMIN SLATER, 

(Late E. GOLLOP), SOLE PROPRIETOR. 

A LARGE STOCK of the PATENT HINGES kept ready for delivery, coiisisting of 
Floor Springs, Gate Hinges. Rising Hinges, Rising Spring Hinges, Not-rising S^ng 
HUiges, Double-actiog Spring Hinges. Rising aud Not -rising Door Back Springs, ko. 
Price list and Drawings on application aa abovo. 



ADVBIITIBEMEIIT& 



8T. PANCRA8 IRON WORK COMPANY, 

Old Saint Fanoras Boad, opposite Old Saint Fanoraa 
Churob. Iiondon, If.W. 




ENGINEERS, IRONFOUNDERS, AND SMITHS. 



WROUGHT IRON, 

AND OTHER 

STABLE FITTINGS. 



STABLE FITTIaOB. 


BALoanu. 






aUIKOASES. 




FiTlNT UCEB. 


OIKOVLAB STAl 


IKIABM. 


QIItDIU, 0A8I AID 








BITUSHTB. 




OOLDKIS, SOUD AXD 


BASHIg, OAST 


*TO 


:boji Boom. 


KOOIIKO BHM 


TS, 


IHOR HODBU. 


PDMPi. 






»AHIB, OABI 




VLITCBBg. 


WBODOHT. 






TtKAVCAHB. 






OORaiBTlTOkn 


U. 



EVERY KIND OF IRON WORK 



PLAIN, AND IN ORNAMENTAL WROUGHT OR CAST IRON. 

SCOTT'a GLASS "WALLS (PATENT). 
LISTS FREE, ON APPUCATION. 




ADTBETiaKMBNTS. 

HO "W" A E D'S PATENT 
BBnULiTINQ CLOSET »nd VATEB-WASTI! 
FBETtCNTOR, mimuruilurtd by HA.Tff ARD TTLKB 

•■'«•'■ .Qd 86. Ui.psr WMWoromtOwt, Bt. Lilko\ 



-. CloHta, ind ot tlia PuKiit (kuawa ■ 
t>iapbN«m Bib ud Bwp Cook*. Bota M 



HAYWARD TTLEH & CO,. 84 & 85. Upper "Whitecroai 
Btnwt, Ul. Lnke'i. London, E.C., ENOISKBEtS ui BB&SS FOaNDBIta, 

Hwibiua*, Well En>FlnM. and Pumpa for RAllmjH nod Mil otber pnrponec ; Prcria^ 
Pump* for Si'tlsri, [ron Pip«a. An. ; HidrkuUo Muhlaei for proTins; Inin Glidsn, 
with Bima of Bli BiEM on Iron CKrligo. wiLb Oun-meuU ProTinn Pa-mp, the l«T8r 



li Building EitkbUik- 
)«toT^ 8.ftt; Vuln* 




The Continental Harble Company. 

AECHITECTS and BUILDEES 

J\ »iU find ■ iion«'der«hla r«!iioli™ in the piinnr 
KABBLE C'""""'' ""^"■^ *".□= t. ^. .1.. 



FO. 3, HEW BBOAD BTBSST COTTKT, HZW 

BSDAS BIE££T. 

MARBLE CHIMNEY PIECES (roni m.. «d. lo 21W. 

^ Liitral Cemmiuuat aUawtJ lo Hit Tradr. 



BOLLES MALLEABLE IRON JUXBTS 
AND OIKDEBS, 

deop. with top dud boUou 




ihsl wide, lolled U| 



Cui be produced IB 
Angle, Tan, and tiU 



ea deep. If required. 






ud length!. 
ForSwnoH^ Phiccs, end other partieulm, ap.lyto 

lUIHZR. LEXWAEII, & CO., 
LIVERPOOL. 



TIAWKINSS 



laOHAS p. HAWKIIT8, ! 



, Diltt End, BbnlsKhM 



ADTBETISKMENT3. 



F. G. UNDERHAY, 

ENGINEER, HYDRAULIC BRASS FOUNDER, &c. 



Regulator Water Closets, Gas Meters and ValveB, 

CEAWFORD PASSAGE, CLEEKENWELL, 

LONDON, E.G. 

Intematumal Exhibition of 1882, Clail 10, EomvrahU Mention for 

" Jngeaioat CottiiructioH nf Water Claaeti," 

UHDBEHli'a Fatskt REODLtTOft CL09BT8 may b« fixed direct to Hain, or 

snpplied from ■ Cist«in, in any lUaatiim. Tbe; require Deidi«r Serrioe 

Boxem, VtAvet, Craoka, nor Wires ; all the filing neoeaearj ia to attuh > 

Serrice Pipe as to s oommon Bib Tap. Tbey are very noiieltia. A perfect 

fiaih of voter it obtained, no matt^ koa careltiils <ucij ,- and abunce of 

tneil Uins easnied. 




REGULATOR PAN CLOSET. 

Some thonuDds of these 
Closeta are now in nia ; and 
the largely iaereu[Dg demand 
ibr tbem ia proof of their daat- 
UULy and efficienc;. 



REGULATOR VALVE CLOSET, 



>r isei, I 



CmtlB. Tnwer. Bt. Jimoi's Palacfl. Tljo Bojal 

Conrt Pil.ioo, Bomstmot H<imB, Ci7«t>l Palao, Cl«v»Unii 

Stocit EithaoK*. Giottal Poet Offit ■ ~ 



Wil^u^ WhIUbi 
H.nl.s, WMlml 

MvuJou, 



icfau, Omwn'. Bench; Honw of 

link; HomoiDngcr Lane GaaL 

,.,.„.,..u, ^,.^,^.,, „„„,Blcb. Wirkhouiu : Clerkenwdl, 

E.wlKgical tludeue : Infaut Sohixil, OOTuit audm ; Bgalau 

ind Rilcllflii InBrmary. Oiford ; HoUl«, Club Homo*. BaUi, 

_- ok* U (Uadsrbiy'i maka) tim In um kC tb* Eortjaaltnral 

KeDilugtiiu, and nluitr-HTiD of tMm km baw Bz*d at the Qranaacir 



ADYEBTISBMSITTS. 



MINTON & CO. have removed from Albion Vlace, Black- 
firian, to 50, CONDUIT 8TREBT, RBQBNT 8TBEST. 

ENCAUSTIC AND OTHER PAVEMENTS. 

SASTHENWABE AHB PLAIN TXLE8. 

DESIGNS AND ESTIMATES PREPARED. 

Mannfactory—STOKE-TTPON-TBEFT. 



CLATES.— JONES & Co. have a STOCK of SLATES of 

O different s'Yrts from the beat Qiiarries in Wales. 

SLABS and CISTERNS delirered at any station in quantitlM of not leas than Hvt 
tons, fh>m their depots, Bangor, Qarston, 8altney, Cheater, and Olouoeater. 

IMoea forwarded, and Estimates given, on application. 

1, BOLD TERRACE, CHESTER. 



DAT AKD GAS LIGHT BEFLECTOB MANTJFACTUBEB. 
nPHOMAS FOX. 90. HATTON GAEDEN, and 38i, 

J. CHARLES STREET. HATTON QARDEN, LONDON, E.O. 

Theae Reflectors never tarnish, require no cleaning, and are the moat effectiye and 
dnrable yet presented to the public. 

N.B.— The usual Discount to Builders and the Trade. 



THE CHEONO-THEEMAL OE ECONOMIC STOVE. 

THE smallest will warm a Eoom Twenty feet square with 
Anthracite Coal for less than 2d. for ten hours. The Are. onoe ignited, zequires 
no further attention. 

Can be seen in operation at Luck, Kent A Cummiko'b, Carpet Manufiactorera, 4, 
Regent Street, Waterloo Place, and their Agents, the Pankxibamok Company, Bak«r 
Street, Portman Square. 



WARMING, VENTILATING, ft DESICCATING 

APPARATUS, 

PRIZE MEDAL INTERNATIONAL EXHIBITION, 1862. 

S. EGAN BOSSES, 

WAEMING AND VENTILATING ENGINEEB AND 

HEATING APPARATUS MANUFACTURER, 
118, DORSET STREET, FLEET STREET, B.C. 

Churches uniformly Heated by the Improved Low Temperature Air Wanner. 
BUILDERSr DRYING ROOMS. SEASONING SHEDS, fta fta 



BY ROYAL LETTERS PATENT. 



ELECTRIC BELLS FOR DOMESTIC USES. 



BREQUET'S SYSTEM, 
WITH A SMALL DIAL, WHICH SHOWS WHEN 

THE BELL 19 RINGING.' 




Bvacy peraon Bailding a 'Sew Hoiue, or Repair- 
ing an Old one, Bhonld firat inquire into the merita 
of this B7Sl«m before giring orders to ths Bell- 
li&nger. 

It Ib now universally adopted in all ISew 

BuUdings in Paris. j,-^ gj -^^ diametar. 

WILLIAM S.ADAMS & SON, 

SOLE AGENTS ANB PATENTEES, 

N". 57, HATMAEKET, LONDON. S.W. 



' lUustrated Catahguis, mth Prieei, /ortcarded on application. 



WINDOW BLIHDS. 
E. AD KINS, 

HIGH aTKBBT, BT. JOHN'S WOOD, KBGErn"8 PAKK, N.W. 

Outeide Sun-Shade, & Spring Eoller Mf&er 

TO THE TEABB. 



W. WILLIAMS 

BROAD STREET, 
BIRMINGHAM, 

KANIIFACTDBEK OF 

REVOLVIMG IRON SHUnERS. 

Hul« In tbs BriC Kumcr ud Wur- 
»nl«l ta kerp In Oni.r. Ths «lioTe t» 
luitabla for Shop Fnmu, Biuks, Wan- 





ADYERTISBBIEirFS. 



pEAKE'S TEREO-METALLTC TILES, PIPES, Ac- 

X Notice is hereby most respectfullv priven, that the LONDON DEPOT for this 
WARE 18 REMOVRD to No. 21 WHARF, MACCLESPIKLD STREET NORTH. 
CITY ROAD BASIN, N.—2ndly, That the Trade Term "TERRO- METALLIC" is 
the Exclusive Rijjht of the Proprietor ; and Srdly, That the ** Reports of the Juries, 
page 581. of the Great Exhibition, 18ol/' note the (rrant of a First-Clasn Medal, and 
mnk the Manufactories, known so long as *'THB TILEBLBS," TUNSTALL, 
STAFFORDSHIRE, as the First of the Kind in the World. 



REMOVED TO LARGER PREMISES. 
QTJFFELL, MATHEMATICAL INSTRUMENT 

O MAKER. 11. BRIDGE STREET, opposite to Westmiuater Hall, 8.W. Cases 
of Drawing Instruments, 8s. 6d. to 12s. 6d. ; Architects' Pocket Sets, 2l8. to Ste.; 
Engineers' ditto, finest finished, Improved Needle Sockets, 30s. to 658. Second-hand 
Instruments, if required, at reduced prices. Standard Measures of all Nations; 
Chains, Ac. Orders forwarded on London reference or remittance. Price Lists free. 

CTAININO DEAL TO IMITATE ALL KINDS OF 

O WOOD. It requires no sizing, and will stand the exposure to the weather. 
Licbt Oak . . . . 4«. per gallon. Mahogany ... 8«. per gallon. 
Middle Tint .. 6s. „ Rosewood .. .. 8«. „ 

Dark Oak . . . . 6«. „ . Walnut St. „ 

Varnishes for NATLOR'S Stains may be had at the Factory, 4a, James-stre^ 

Oxford-street ; also Manufacturer of Improved Knotting and Decorative Varnishes. 



WILLIAM S. LAWEANCE, PENNANT STONE 
MERCHANT, STAPLBTON. Offior : 10, MERCHANT 8TREBT. 
BRISTOL. All descriptions of Steps, Landings, Troughs, Blocks, Toroba, Curb 
Ashlar, Paving, i^c, always on sale at his celebrated Stone Quarries, Stapleton; a»d 
at Conham, on the banks of the river Avon, near Bristol. 



ROOFING METAL (Wbttebstedt's Patkitt or Mabute), 
In sheetH 21b. and 31b. per square foot, 9 feet long by 3 feet wide. 
The most durable ana economical metal for roofing. 
Does not rust or decay under the action of the atmosphere or acida. 
For Price, Particulars, &o., apply to the Manufaoturera, 

W. W. & B. JOHNSON AND SONS, 

WHITE LEAD WORKS, LIMEHOUSE, LONDON, E. 

T?LECTEIO HOUSE BELLS, ELECTHIC INDICATOES 
JTj and alarms. I 

Seethe operation of the System, and obtain an Estimate for Fixing in any Bufldiog. 

JOHN M0SELE7 AND SON, 

17 k 18, KING STREET, AND 27, BEDFORD STREET, COVENT 

GARDEN, LONDON. 
N.B.— See article on *' Household Bells" in the Buildino Nkws, April 20, 1864. 

WO O^D P A V I N G.— MESSES. THORN AND 
CO. CONTRACT to MANUFACTURE and LAY WOOD PAVINQ of every 
description. 

STEAM SAW-MILLS, CREMORNE WHARF, CHELSEA. 



ADVERTISEMENTS. 



GAEEOD & CO. 
VARNISH, WHITE LEAD, & COLOR 

MANUFACTURERS, 

OIL MERCHANTS, DRY8ALTER8, &C., 

56, UPPER THAMES STREET, LONDON, EC. 



QAREOD & CO. beg to call the attention of PAINTEBS, BUILDBfiS, and 

the TKASB generally to their 

WHITE LEAD, 

Which they guarantee to be perfectly Q-ENUINE — ^a great desideratum iu all 
cases where exposed to the influence of the Atmosphere, as well as for Internal 
Decoration, presenting an even 8ur£EhC6, as well as a Protecting Ooyering, 
otherwise unattainable. 

Their VARNISH hat stood the test of time, and for BODT, 
BSmiANCT, and CHEAPNESS, cannot be excelled. 



PAINTS, COLORS, VARNISHES, &C., 

PACKED FOR EXPOBTATIOK. 



N.B.-OAE&0D & CO. are the SOLE PBOPSIETOBS 

of the celebrated 

ENGLISH TURPENTINE, 

EQUAL IN EVERY RESPECT TO THE AMERICAN, AND AT 

ONE-THIRD THE PRICE. 



ADVERTISEMENTS. 



WHISHAW'S REGISTERED IMPROVED TELEKOUPHONON FOR SPEAKING Pn>E& 




BY means of this invention 
Speakinff-PipM may be rendered mon 
Etnerally aTaileble tor Pablio Boildingi, CM 
OUM8, Noblemen's Manwione, Cl^ WarebooM^ 
Offices, &0. It oonsiats of a WbiaUe-moatiiitei 
of Irory, Wood, or Metal, with an Indicilar 
attached, by means of whidli, in caae of two or 
more speakini^-tnbes being curied into one roosb 
the mouth-pieoe from which m whistle prooesdiii 
readily ascerta^ed. 



ALSO, ZINO AND COPPER SPEAKING PIPES OF ALL SIZES. 

Mannfuotnred solely by 

BENHAM AND FEOUD, 

GENERAL METAL WORKERS, 

40, 41, AND 42, CHANDOS STREET. CHARING CROSS, 
And to be had Retail of all respectable Iroomoogers. 

THE PATENT UNIVERSAL CHIMNEY HEAD. 

This Chimney Head has been designed for the Prerentioii of 
Smoky Chimneys and down Draughts. The top is <^pen, tDcl 
the numerous side apertures are so placed aa to guide u&e wind 
upwards, as it ^trilres the heftd fh>m any ouarter, thus creadia 
a stmng current, and assisting the exit of the smoke throng 
the top. The same apertures Rive ready egress to the wind oo 
all sides in case of its striking downwards ft cm above^ andtinu 
greatly diminLsh the duiger of its passing down ttie chimney. 

Pricey in Zinc 88*. Kitchen sise Sit. 

Qalranised Iron S5«. „ , SSt. 




n 



A LIBERAL ALLOWANO* TO THB TRADS. 

lUnnfaotared solely by BENHAX * FBOIID, 

GENERAL METAL WORKERS, 

40, 41, 4 42, CHANDOS ST., CHARING CROSS, LONDON, W.C, 

And to be obtained of all respectable Ironmongers in 

London and uoautiy. 



ESTABLISHED 1744. 

A TJSTIN'S IMPEEIAL PATENT SASH AND BLIND 

J\ LINES.— To BuiLDKBS. CARPZirnEits, and Bldcd MAKXRa.~J. AUSTIN, 
Manufacturer of the aboye articles^ particularly wishes to direct the attention of the 
Trade to his 

IHPESIAL PATEKT FLAX SASH LDIES. 

and for which he obtained the Prize Medal at the International Exhibition of IMSt 
of which he is now making Three Qualities ; and he strongly recommends that hi i^ 
oases they should be i urchased in preference to the PATENT LINES made from Jnte^ 
which article has neither the STRENGTH nor DURABILITY of Flax, coneequsntly 
cannot give so much satisfaction to the Consumer. 

They can be obtained of all Ropemakers, Ironmongers, Merchants, Faotcn^ and 
Wholesale Houses in Town and Country. 



ADTBKTISBHBNTS. 



MOREWOOD & CO. 

ManufjEtcture and supply the Trade with 

GALVANIZED TINNED IRON AND 
GALVANIZED IRON, 

Of the Best Quality, in Sheets, either Corrugated or Flat. 



Oalranized Wn and Wire Strand for Fencingr ; Telespraph Wire, Galvanized or Black 
Wire Netting. Gkilyanized or Painted Garden Seats and Chairs. Galvanized or Painted 
Iron Hurdles. Gtdvanized or Black Welded Tubes for Water or Gas. Galvanized 
Wrought Iron Cisterns and Tanks. Galvanized Iron Builders' Pails, Riddles, Skepa, 
Ac. Also Corrugated Black Sheet Iron, Sheet Zinc, and Perforated Zinc. All kept in 

Stock. 

H. A Co. also supply the Trade with Coat QuUen and Pipts, both Black and 
Galvanized, on the very lowest terms. All sizes kept in Stock. 

H. A Co. design, and contract to erect and fix complete, in any part of the country. 
Roof By both of QcUvanized and of BUuk Iron, either jplain or painted. Also Churches, 
Stores, or otiier Buildings, for Exportation. 



Oalvaniziog Work Executed with Care and Despatch. 

BXPOKT AND OOUNTBT OBBEBS EXEOUTSD PBOMPTLT. 



CHEAPEE THAN FELT 

WHEM FIXED COUPLKTE, 

MOREWOOD & CO.'S PATENT 

C0NTINXJ0T7S SOOFINO SHEETS OF 

GALVANIZED lEON. 

In lengths of from 50 to 500 feet and upwards. Width, 2 feet. 

Price 8d. per Foot Superficial in 31 gauge ; id. in 28 gaug^. A liberal Discount 

to the Trade. 

The principal advantages by which this material is distinguished are as follow : — 

1. By its total cost, fixed complete, being less than that of common asphalted felt. 

2. By the ease with which it cam be applied by imakilled labour. 

3. By the rapidity with which roofs and buildings can be covered by it. 

4. By the important fact, that sheets can be made of any length required, and are 

not liable to take fire. 

For instructions as to Fixing, and explanation of the mode of ManufiBicture, and all 
other particulars, apply to 

MOREWOOD 8& CO., 

Dowgate Dock, Upper Thames Streets London, E.G.; 

Lion Works, Birmingham Heath, Birmingham ; 

and Ettingshall Iron Works, Bilston. 

Bhedi» of Morewood and Ca's Patent Continuous Sheets, have been erected at 
Ohaitham Dockyard, East and West India Docks, &o, Ae. 



ADVERTISEMENTS. 



FBENCH CASEMENTS. 
n[^0 AECHITECTS, &o.— Damp and Draught effectually 

X excluded ih)m the Bottoms of French Caskmbmts by 

T. Smith's ImproTed Self-acting Water Bar. 

A Working Model can be seen at the Mamifkotory, 14, Qoeen-atreet, Oxford-atreet, 
W. : or a bketch will be sent, on application. 
N.B. Braas and Iron Aspagnioleite Bolta of a Superior Qoali^ at]Beduoed Pricw. 

Prize Medal awarded at the International Exhibition, 

1862. 

THE AECHITECTUEAL POTTBET COMPANY, 
POOLE, Dorset, Manufacturers of BALK'S PATENT INLAID MOSAIC TILB8; 
also superior TESSELa'1 ED TILKd, 6 iuches and 4 inches square, liexagonal sad 
octagoual Ao, ; white, red, buflf; black, blue, grey, Ac, for churches, entraace-halk^ 
oorridore, coaeervatories, lobbies, yestibules, porticoes, yerandahs, pUnths, firieaes. 
strinsr oourstis, pilasters, Ao. ; also, white glazed tiles for baths, dairies, Ao. Th»j 
also beg to call attentiou to their 

NSW MANTJFACTUBE OF METALLINE TILES, 

6 inches by 1 inch thick, in truck loads of 4,000, from 63«. per 1,000, deliyered to Nine 
Elms. Also malt-kiln, ridge, gutter and hip tiles ; 9 inch red and buff, patent glazed 
buff stone bricks, and fire bricks.— Bpecimeus may be seen, and eyery informatioa 
obtained, at the offices, No. 86, Parliament-street, S.W. ; also at the Architectural 
Exhibitiou, 9, Ciaxduit-street. Regent-street ; Kensington Museum ; the Fine Arts' 
Academy ; and the Crystal Palace, Sydenham.— Address, the Arohiteotural Pottery 
Company, 89, ParLament-street, S. W. ; or Poole, Dorset. 



COLUNGE'S PATENT SPHEBICAL HINGES AND 
IMBAT'S PATENT CUP AND BALL HINGES. 

MANUFACTURED SOLELY AT THE ORIGINAL MANUFACTOBT, BT 

JOHN IMRAY, 

(LATE CHARLES COLLINGB & CO.,) 

190 (Formerly 65), WESTMINSTER BEIDGE EOAD, 

LAICBETH. 



i 



GATE OR STRAP HINGES, BRASS BUTTS, IRON BUTTS, RISING HINGES. 

SPUING HINGES TO SWING BOTH WAYS. 

CAST AND WB0U6HT IBON OATES FOB PARKS AHD TUBH- 

PIKE BOADS. 



8UFEBI0B, LEYEB BOLTS, QATB FASTENINGS, &o. 



ADTBBTISEHENT3. 



TRACING AND DRAWING PAPER 



Waterlow'i Tranipareiit Tracing Paperi. 

Leon's French Tracing Papers. 

Patent Tracing Linen and Cloth. 

Waterlow's Drawing Paper and Cartridge. 

Continnons Drawing Cartridges 64 and 60 inches wide. 

Xonnted Drawing Papers. 

Williamson's Sectional Lines for Engineers. 



WATEKLOW AND SONS, 

MANUFACTURING AND EXPORT STATIONERS, 

(Contractors with Her Majesty's Stationery OflBce, and the principal 
Bail way Companies in England;, 

London Wall, Bircliin Lane, and Parliament St., London. 



SAMPLES SENT FREE. 



NEW PATENT CONCRETE STONE 

(RANSOME'S PATENT), 

MADE WITHOUT BURNING, 

FOB 

SHABPITESS OF OUTLINE, BEATJTT OF APPEASANCE, 
DUEABILITT AND CHEAPNESS, 

STANDS UNRIVALLED. 

Manufactured in Blocks of any Dimensioos, suitable for the CONSTRUCTION OF 
BUILDINGd generally. It surpasbes Euost other materials in its applicability to every 
description of ARCHITECTURAL EMBELLISHMENTS, CAPITALS FOR 
COLUMNS AND PILa&TEKS, CHIMNEY PIECES, TRUSSES, BALUSTRADES 
FOR TERRACES. GATE-PIERS. CAPS AND TERMINALS, MONUMENTS, 
TOMBS, aiid all kinds of Cemetery Requirements, dec., &c 

RANSOME'S PATENTED PROCESS 

jPor Preserving Stone, Bricks, Cement, Stucco, <fec., 

By which the softest and most friable Stone, dec., can be rendered impervious and 
imperishable, decay at ouce arresttd and prevented. 

*«* Fob Frioss^ Spxoikens, Illustrations, akd Lioeitoes, apply to 

THE 8ECRBTART, 

GOKGBETE STONE COMPANT (UXITEB), 

86, Fa&lumknx SxasBi, Westmihstbr. 



ADVERTISEMENTS. 



MARTIN'S CEMENT, 

THE MOST APPROVED AND HARDEST INTEBKAL 

STXJCCO. 

CAN BE PAINTED IN TWELVE HOURS. 

FBIZE XEBAL, 1861; HONO.UBABLE XEHTIOH, 186S; 

** For tlie Good Quality of Martin'i Cement and Flatter of Pazis.*' 

J. C. PART, Manupacturer, 

181, DBUBY LANE, LONDON; and at DEBBT. 

The Best Plaater of Paris. EstablUhed 1784. 



TIMBER, DEALS, AND FLOORING. 



JOSEPH & ALFEED EOSLING I 

Haye in Stock at their Whabt, and Sawino, PLAKUfO^ and Mouldiko Mslu, 

SOUTHWARK BRIDGE WHARF, BANKSIDE, 

A large and well-aeasoned stock of Wood Goods, comprising 

Tellow, White, and Fine Deals and Battens and 

Rooring, 

or YABIOUS THICKinCSSES. 

BLUE LIAS STONE. 

LTME REGIS, DORSET. 

MESSES. J. & T. HAEVET, Cbmbkt MAinnPACTUBBBS. 
of Plymouth, are prepared to supply any quantity of the BEST HTDRAULIC 
LIMESTONB in the ELlngdom, on very adyantageous terms. 

Orders promptly executed. Apply as ahove, or to their Agent, Wxixiaic PoBntf 
Lyme Regis. 

PRIZE MEDAL, 1862. 
PAINTING AND GEAININa BBUSHES. 

HAMILTON & CO., 

COLE MANUFACTTJEEES of C. A. Watkin'e Patent 

O Painting Brushes. All the Goods bearing our Brand are Warranted of the Bat 
Materials and Workmanship, and are supplied at the Lowest Prices. 

Price Lists forwarded on application. 

HAnufkctory : 10, GREEK STREET, SOHO SQUARE, LONDON, W. 



ADVERTISEMENTS. 



DVBOUGHT-IBON TANKS, CISTERNS, GIBDEBS, 

FUNNELS, &c., 




No. 3. 

Made any shape or 
■ize. 




Wrought Iron Clatem, for 
Water or OIL 

S<L to 6d. per gallon. 



PLAIN OR oalvanizbd; 

CATTLE TROUGHS, 
Iron Cart Bodies, 

dec. 

BURNEY & COMPANY, 

Millwall, London, E. 



BEART'S PATENT BRICK COMPANY, 

ICAmTFAOrUBBRS OF 

PLAIN AND MOULDED WHITE BUILDING BRICKS, 



AMD 



AGRICULTURAL DRAIN PIPES, 

ARLSEY, BEDFORDSHIRE. 

(On the Line of the Great Northern Railway, near Hitchin.) 

London De/)o«— Grbat Nobthkbh Bjlilwat Yard, Kino's Cross, N. 

GEORGE BOLTON VEl??S, Agent. 

An IlltMtrated Sheet of the different Makes can he had on application. 



Branghti and Dnst round Doors and Windows effectually prevented by 

GREENWOOD.' S 







PATENT INDIA-RUBBER MOULDINGS 

(Oan be had any Length or Pattern). 

The neatest, most simple, and effectual method of 
making air-tight joints to joiners' or cabinet work 
OLD or NEW. Self-acting t^pring Slides for the 
bottom of doors. The most impenect door can be 
made air-tight without re-hangrinjg^. The Trade sup- 
plied on liberal terms. 

JOHN GREENWOOD, PATENTEE, 
10, Arthur-street West, London Bridge. 




LLOYD'S MARBLE AND GENERAL LANDING WHARF, 

GBOSVENOR ROAD, PIMLICO, S.W.. 
Adjoimino Vauzhall Bridqk. 

statuary, Vein, Sicilian, Dove, Bardilla, Purple, Vein Black and Gold, Emperor's 
led, Campan, Vert Vert, Melange, and other Marbles, comprising a large and weU- 
lelected stock in blocks, A;c. , of almost eyery size and quality that may be required. 

iarUe and other Goods Landed, Shipped, ftc., by PowerfU Travelling Crane. 



ADT&RTISEMESTS. 

PtiM Ktdil, Intwna- 

|< ffn«l Ezhibltioiit 

1163, 

For LnlnioitliiK Cam-bA 

pmndi, Bail way 

OnHt, OUt, &B. 

WILLIAM A. ROSE, 

WHITE LEAD, COLOTJfl, YAENISH, AND 
BAILWAT OKEASE UANUFACTUBEB, 

Oil, TaU9w, and Cotton Waite Herehast, 
66. UPPKll THAMES STREET, LONDON, E.C 




LEAD. 



Quaker Rreni 



COLOUBa Gbockd " 



Uliick, to. to. 

THITE8. 

n.Ve While 
FayiB ditto, Ac. fto. 

VA.RKIBBE8 



BUekOreua 

Anli-rilolloa 

Liquid dltU 



Dninii Blue, fto. 

RED9. 
CliiTirM VcnnilU 



'53""" 



Ro^ As. An. 
BUNSRIES. 



it Dijen 



rnowsB, 

anilylifl Bronn 



Stocli :i Fluterei 



hCh*lk 
, itte 



0REEN9. Turkey Umber Brushti 

-'lb Umbra Dlt1oni|»r un»a« 

I iK. Bable Bilr Feovils 

W. A. BoBa'i Wamated Qmnliw White Zinc Paliib 

OILS, COLOURS, PAINTS, (ad TABHiSHBB, In 



in au; tum^talvm Mu« teiUuB 



nut Pickigea For EipnrtatlaB. 
d cold C]liiuM*-4Bhull)U / 



ADVERTISEMENTS. 



BY ROYAL jh «» >Mh COMMAND. 




METALLIC ^g^lE^ FEN MAKER 
TO THE ^^^S^^ QUEEN. 

JOSEPH GILLOTT 

Respectfully invites the attention of the Public to the following Numbers of his 

PATENT METALLIC PENS, 

Which, for QUAUTY OF MATERIAL, EASY ACTION, and GREAT DURA- 
BILITY, will ensure universal preference. 



FOB LADIES' USE. 

For fine neat writing, especially on thick and highly-finished paper. 
Nos. 1, 17i{, 803, 6U4. In Bxtba-fihe Foimts. 

FOB GENEBAL USE. 

Nos. 2, 164, 166, 168, 604. In Fine Points. 

FOB BOLD FBEE WBITIKG. 

Nos. 8, 164, 166, 168, 604. In Medium Points. 

FOB GEinXEMEirS USE. 
FOR LARGE, FREE, BOLD WRITING. 

The Black Swan Quill, Large Barrel Pen, No. 808. 
The Patent Magnum Bonum, No. 203. In Mndium and Broad Points. 

FOB GENEBAL WBITIKG. 

No. 268. In ExTRA-nME and Fine Points. No. 810. New Bank Pen. 
No. 262. In Fine Points; Small BarrreL Na 840. The Autograph Pen. 

FOB COMMEBCIAL FUBFOSES. 

The celebrated Three-hole Correspondence Pen, No. 882. 
„ Four-hole „ „ No. :i02. 

The Public Pen. No. 292. 

With Bead. No. 404. 
Small Barrel Pens, fine and tree, Nos. 892, 405, 603. 



TO BE HAD OF EVERY RESPECTABLE STATIONER IN THE WORLD. 



WUOLESALE AND FOR EXPORTATION — 

AT the 

Mant^adory, Victoria Works, GraJiam Street, mid at 96, New Strut, 
Birmingham; 91, John Street, New York; 

AND or 
WILLIAX DAVIS, at the Loudon Depot, 37, Gracechnroli Si, E.C. 




a 



ONES 



AND WILLIS 

QLOTBS, 8II.XS. TSLTET8. AJTXI raZSOXS, 



rOS ALTAS OLOTBa. 



CH SILK LACES. SATIN DAMASKS, 

ALt COLUOllB, AKP EVridV BRtjUrntn »liTIC9J! full 

VE WTM P INTS. KTC. 
RlniORiEItT m KTBET I)I';HCU1I'1'I(iN (IP iNDIKVT ANI' UOt'lM ffiM 

B00U!4UBTICAL UAUrSUl, mUE BATB, *C 
^ In .filh nnt Wnat, tn .4nnr)<lin|; fflnllt, lIcttniL !f» 
^^^^p lUr Llnsii OommDnlon Clottw. 

^^^^ BUKHrS. TSIU, COBPOSAIB. KAinPLSS, &«. 
^^^B1;RCI[ CUHHKJNH am.) lIA^KOCKau I 

^^^fes, SUIU'LIUES, JKTt KVEUT nP.SrBfnmS OF tlialOL CUDTm 



MSTAL WOBK. 

EXHIBITION or ALL NATIONS. ISSL 

■■ Chu'fA Car/tcli, IJaiu/insi, Hvw'l'al BtAet, *!." 

IU«Sly AWABD fat Obanb Diaarittioni coiUctlTdjr. 

INTERNATIONAL CXHISiTlON. VUr 

•"fHllfrrl Funinm ami DfeoraH,in, /.ir £:in>ffr»Cf <^ ifortaiMjAtji.l 

ni my FSIZX MEDAL for Ohurab rimltara in gutand. 



^ 



ADTEBTISBUBNTS. 



Adopted very largely by Her Mi^esty's OoTemmeiij 

CROGGON'S PATENT 

ASFHALTE HOOFING F£L< 

Frioe Id. per Square Foot. 

INODOROUS FELT, 

For Damp Wallei, and for Damp Floors under Carpets and Floor Cloths, 

also for Lining Iron Hoases to equalise the temperature. 

Frioe Id. per Square Foot 

PATENT FELTED SHEATHING, 

For Coyering Ships' Bottoms, &o. 

DRY HAIR FELT, 

For Deadening Sound and Covering Steam Boilers, Pipes, &c., Preventing 
the Radiation of Heat, thereby saving 25 per cent, in Fuel. 

CROGGON & CO., 
ZINO MEBOHANTS AND PEEPORATOES, 

GALVANIZED TINNED IRON, 
And every description of Oalvanized Iron Work. 

CROGGON & CO.'S 
NOISELESS ELASTIC KAMPTULICON, 

OE INDIA ETTBBES FLOOR CLOTH. 

Impervious to Wet, Indestructible by Damp, Soft to the Tread, and Warm 

to the Feet, well adapted for Aisles of Churches, Public Offices, Rooms, 

Shops, &c., as well for its comfort as its extreme durability. 



BEST PORTLAND CEMENT, 

WsiaHiNa 108 lb. pbb Bushel. 



Samples, Testimonials, and Full Particulars Free on Application to 
2. G OREE PIAZZ A, LIVERPOOL; OR 

2, DOW'^ ' ~-^N, B.C. 




